Governmert 


Publications 


ANNUAL REPORT 


OF THE 


ONTARIO. 


FOR THE FISCAL YEAR ENDING MARCH 3lst 


x 
2 


/ 


j 


PRINTED BY ORDER OF 
THE LEGISLATIVE ASSEMBLY OF ONTARIO 


SESSIONAL PAPER No. 32, 1938 


ONTARIO 


TORONTO 
Printed and Published by T. E. Bowman, Printer to the King’s Most Excellent Majesty 
1938 


on 


Soi 
Baar 


lie 

BE Sy! 
Utes 
dene wie 


ANNUAL REPORT 
Department of Highways 
ONTARIO 


FOR THE FISCAL YEAR ENDING MARCH 31st 


1937 


PRINTED’ BY ORDER OF 
THES CEGISEATINV EeASSEMBEY OE ONTEAKTO 


DES DLONAL RARE Re No 3771938 


ONTARIO 


TORONTO 
Printed and Published by T. E. Bowman, Printer to the King’s Most Excellent Majesty 
1938 


a] 


na . ef Ca 
ae, arg 8 ‘ 
VS ta on 2 


tse 


aby reps ne 


mde 


P 
~~ i 


= 


CONTENTS 


Ontario and Its Highways, Report of R. M. Smith, Deputy Minister................ g 

Report of Highways Accountant, by G. E. F. Smith, Chief Accountant.............. 9 

Report of Gasoline Lax, by.5. OyCuthbertson,.Chich Inspectorses 2...) a eee 9 

Map showing System of King’s Highways and Road Numbers...................... 11 

Report.on Kings Highways, bya, Amount G@hiel Mavinecr . = elmer g a ene 12-25 
Report of Bridges Completed on the King’s Highways, by Arthur Sedgwick, Bridge 

Bn @ineer As cere Renee en Oe 0 We MR err ES re dr RENN Sater Veit 26-28 
Report on Municipal Roads, by J. A. P. Marshall, Assistant Chief Engineer, Municipal 

Roads ae 5 aaa BOR he cen fe wm ieee WRLC TEs ane a ee neg ge 29-39 

Appendices: 

L. Details*ol ‘Construction 4K ines Highways nse eee eee eee et 42-43 

2. Expenditire-on, Kings blighways boys € Olinitics 7 sam as ee ue en 44-48 

3. ex pendittreson Kan oes. P(e Hwa VS" OCLs en emis oe ee ete ee 49-50 

4. Sebedule-ol-Assimiption stand pk Ver ston Sica ees pee ee ae eee ea ol 

5. Growth of County Road Expenditures and Provincial Grants................ D2 

6. Countrys Roads Mileace-ancdslxpenditane eee eee he ee ss: 

7. Summary OlsWork cOneon Count ysty Olds a. ve ens Nee ena 2 ey ae 54 

8. Summary of bxpenditure ons © ounctys Rh Oads wey essen inate ee 56-57 

9, Summary of Maintenance aud Repairs ont Cotnty»RoOads. 4.5...0- 4) eee ee 58-59 

10: -Suimmary- of. xpenditire;onel Ownshipyek 04d sep ey te ee ee 60-61 

11. Summary of County and Township Levies on Basis of Equalized Assessment... 62-63 

13. “Road: Surtaces? bys Counties ca ome eget cen, icc are lens eae 64-65 

14. Summary of County Levies on Basis of Equalized Assessment................ 6 

15. ‘Typical Paxation? ones 10024 cre: arti ae an hese ene oe, rere 68-73 

Report of Motor Vehicle; Branciiaby J... Re Bickel Resist rats: meen. mei eran 74-87 

Report of Financial Responsibility Division; Oy" [ecb sic ellie Ae seins et ie edhe 88 

89-100 


Accident Reportime Division; by. J oP Bicken eter Sheree ne tern ies ei ees 


Digitized by the Internet Archive 
in 2023 with funding from 
University of Toronto 


https://archive.org/details/31761116496084 


To THE HONOURABLE ALBERT Matruews, LL.D., 
Lieutenant-Governor of the Province of Ontario. 


MAy It PLEASE Your HONOUR:— 


The undersigned has the honour to present herewith for your consideration 
e Report of the Department of Highways for the Fiscal Year ended 3lst 
atch, 1937. 
Respectfully submitted, 


T. B. McQuESTEN, 
Minister of Highways, 
Ontario. 
Department of Highways, Ontario. 
Toronto, February 23rd, 1938. 


io Tae TonourRABLE I) Bs MICOUHSTEN; Ke Guwn Aner eb. 
Minister of Highway, Ontario. 


SIR :— 


I have the honour to present herewith Report on the activities of the Depart- 
ment of Highways for the Fiscal Year ended 3lst March, 1937. 

The Report covers operations and functions performed by the various 
departments, including King’s Highways, Municipal Roads, Bridge Construction, 
Accounting and Motor Vehicles. 


I have the honour to be, Sir, 
Your obedient servent, 


R. M. SMITH, 
Deputy Minister. 


Department of Highways, Ontario. 
Toronto, February 23rd, 1988. 
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ONTARIO AND ITS HIGHWAYS 


By R. M. Smith, Deputy Minister 


During the twelve months ending March 31, 1937, both the revenue and 
expenditure of the Department of Highways showed an increase over that of the 
previous twelve months: Revenue by $2,093,054.41 and expenditure by $2,512,- 
991.87, while the excess of revenue over expenditure for the current year is 
$17,203,390.12 as compared with an excess of $17,623,327.58 the previous year. 


Construction work while not very extensive was of a high quality, indicative 
of approved tendencies in modern highway development. Several high level 
bridges, railway grade separations, and a considerable amount of permanent 
paving work was completed. The year saw a beginning made in the construction 
of the new type of dual highway whereby traffic lanes of opposite directions are 
divided by a boulevard. Safety for the motorist is the factor stressed in adopting 
these modern methods. 


A net of 212.51 miles of highway was added to the Provincial system during 
the year. 


New high records were made in all classes of motor vehicles registrations 
and drivers’ licenses, with a corresponding increase in the revenue of this branch 
of the Department. The increase in registrations resulted also in a new high figure 
for gasoline taxes. 


The Department gave considerable time and work planning and preparing 


for a long range development program which will be reflected in the work of future 
years. 


__ Detailed reports of the activities of the several branches of the Department 
will be found on the following pages. 


The administration of the Department of Northern Development came under 
the Department of Highways during the year but both Departments functioned 


as separate units, an amalgamation having been accomplished to become effective 
as of April 1, 1937. | 
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REPORT OF THE HIGHWAYS ACCOUNANT 
By G. E. F. Smith, Chief Accountant 


To R. M. Smiru, Esq., 
Deputy Minister of Highways. 


The following is a summary of Expenditure and Revenue for the fiscal 
year, April]; 1936°to Marchi 3i3 193 ( 


EXPENDITURE 

The-Kine’s: Highway sien = aa mere eee sei reer $ 6,202,520.80 
Grants fo: Counties nce a ee ices cee 1,934,474. 28 
Grants to Townships.and Indian Reserves... =>); 1,819,231.44 
Grants-tosConnectingeigin Koveer iene terre to. aes ar eraereeen 95,454.09 
Equipment: Branch ai oc oie ae eer eer Sl 200R 77 
Administration and, Sundries! 44) 2) ees ee ee eee 839,127.58 

$ 10,972,027.96 

REVENUE 

eee ay phatcied bop Coma meted SAM Ch oe cy eg eee Rea he $ 15,761,876 .97 
DEOLGEEVEHICIES re Oe ee tes ee nese 6 oe Maas on So meneies 10,916,491 .08 
Road ASsessriett tau eee ease en ee ee ee 1,365,067.48 
Permits Garages pores. (Cate tee bene a ee ee 88,726.05 
TNE CTOS TSA Peak ee Ne ie oie shen in Setee ce ee es 31,864.39 
SalesfoleProperty een ee seer recast ee, 9 ae 6,805.83 
Miascellanectis trek eee nae abate enon Beene oy oe ee 4,586.28 


$ 28,175,418 .08 


As in previous years, the books of the Municipalities, accepting aid under 
1c Highway Improvement Act, were audited by the Accounting Department. 


REPORT OF GASOLINE TAX REVENUE 
By S. O. Cuthbertson, Chief Inspector, Gasoline Handling Act 


Mr. R. M. SmIrH, 
Deputy Minister of Highways, 


The gross gasoline tax collections for the fiscal year of the Province of 
)ntario from April Ist, 1936 to March 31st, 1937 (both dates inclusive) amounted 
to $17,201,669.29. 

For the same period there were 52,484 claims for refund of gasoline tax 
jJealt with in the Department, and of which claims there were $1,439,792.32 
-efunded by the Department. ‘The refund claims were paid to farmers, man- 
ufacturers, motor boat users, cleaners and dyers, aeroplanes, etc. The gasoline 
tax is applicible to all gasoline purchased in the Province of Ontario irrespective 
of what use the gasoline is put to. Provision, however, is made for the relief 
from the tax to persons using gasoline for other purposes than propelling a 
motor vehicle on the Highways of the Province. The regulations of the Depart- 
ment, however, must be adhered to in order that a refund claim be given con- 
sideration. 

The net gasoline tax revenue, after having paid the above mentioned refunds 
amounted to $15,761,876.97 for the fiscal period of the Province of Ontario 
from April Ist, 1936 to March 3lst, 1937 (both dates inclusive). 


S. O. CUTHBERTSON,, 


Chief Inspector Gasoline Handling Act. 
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o. 2 Highway.—34 mile east of Woodstock showing Grading and Sidewalk on dual highway 


construction. 


Looking east from West end of Alfred-Plantagenet Township Line Diversion. 
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ANNUAL REPORT FOR 1936 
KING’S HIGHWAY OPERATIONS 


A. A. Smith, Chief Engineer 


The year 1936 was not a big year from a construction standpoint, though 
considerably more paving was done than during the previous year. 


No let up was allowed in maintenance operations and all highways were 
kept in first-class condition. This work included the resurfacing of over 200 
miles of gravel road, and the treating of all gravel roads with either an oil dust 
layer or calcium chloride. 


All pavement surfaces were looked after, this requiring about 220 miles 
of surface treatment for bituminous and macadam roads. 


Shouldering, drainage, weed cutting, sign painting and road marking, 
etc., were carefully carried out. 


In line with the regular maintenance program over 3,700 miles of roads 
were kept open by the Department for winter traffic. This required the employ- 
ment of about sixty privately owned trucks, in addition to the large units provided 
by the Department which operated on the heaviest travelled roads as well as 
sections where snow conditions were the worst. Approximately 1,200 miles 
of snow fencing was erected which curtailed drifting to a great extent. 


Road surfaces where icy conditions occurred, which due to the open winter 
was very frequent, were immediately treated with sand which had already 
had a small percentage of either salt or calcium chloride combined with it. 


__ On 1936 contracts, labour was supplied to the contractors through the Provin- 
cial Department of Labour, the Contractors being allowed to supply 15% as 
key men. The Contractor was not required to use rotated labour as in 1935. 


An eight hour day applied for six days a week working time. Minimum 
rates of pay for common labour and men and teams were embodied in the contract, 
with prevailing rates for all other classes to apply. Certified payrolls were 
furnished to the Department as required. 


Under an agreement the Federal Government contributed to over 80 projects 
which were awarded by contract. On this work they paid 50% of the cost. 


d Qf 1 r ® . ° 
Practically no changes were made in pavement cross-sections or material 
requirements. 


The year saw the beginning of dual highways, namely a double road surface 
with a centre boulevard. Considerable work was done between Toronto and 
Burlington on the Middle Road; grading for this type of road and also some 
paving from Brown’s Line west and around Burlington. Grading for dual 
lane roads was also started between Homer and Stamford, east from Woodstock, 
Kingston Road Toronto east and Brockville westerly. 
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On the Middle Road two large bridges, further outlined hereafter, were 
constructed at Oakville and Bronte Creeks and two dangerous and crooked 
stream crossings eliminated. A grade separation north of Burlington was 
‘iso constructed for highway traffic south. 


The mileage of King’s Highways at the end of 1936 was:— 


Concrete: Pavements... ae ie ere a seer 1444.87 miles. 
Asphaltic Conerete| Pavement... oe. eo eee PTIER OVA Mon 
Mixed: Macadam iPavements: .0 oe as eee ae. Dose Owe 
Penetration=Macadam eos ree Se et ingen re 276.91 3 
Retréadvand: Muleh se. ieee ee een ee 93.24 a 
Waterbound -Macadaniny use ae ee eee LOS 2s 
‘TrathieboundMacadanicimsce. a) ne ee eee 2691 i 
Stabilized? 2.245 Cie Sake 6 ana me ont ee ent ere eee 36.01 1 
Grawel 3) 22. in ee a hate ee oa eee kee 1th 809.68 “ 
BY IR a) te oe 


Concrete: Pay etilenit ssc) eee racers eee ee ete 50 ~~ miles. 
102Conecrete-Pavetmentticnsa eet, wer Vara arenes 12 A 
Asphaltie Concrete‘over Old-Concrete.4 4. AEM Oye, ie 
Mixed tla cadaais ey occ, ce eg ee ee ee Re Ag 10 ~ 
Penetration Wlacadan 2 (ar nae ae ore ee 2024 
Retires del 2 se ee er ee, Sneath a hg NS eho ah Ne 
New grading on other than paving contracts.......... 95 i 


RESIDENCY No. 1— CHATHAM 
goad No. 2. 

314% miles of concrete pavement were constructed east of Tilbury, on a 
sw location, which eliminated two very dangerous level crossings and also 
onsiderably improved the road alignment. 

Road No. 18. 
A 250-foot bridge was built over the Canard River north of Amherstburg. 


Bituminous penetration pavement was laid between Harrow and Malden 
entre, about 7 miles; this made the pavement on this road continuous from 
\Vindsor to Leamington. 


-oad No. 21. 


A 320-foot structure was built across the Thames River at Thamesville, 
vith a concrete sub-structure and a steel superstructure, the superstructure 
iaving the design of an inverted suspension bridge. 


On Road No. 21A about 6 miles of grading and culverts were completed 
rom Forest north. 
Road No. 40. 


Concrete pavement was laid through the villages between Wallaceburg 
and Sarnia, some of it being 30’ wide with curb and gutter and storm sewers. 


Some rip-rapping, started the year before, was carried out along the St. 
Clair River as an erosion preventative. 
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The location of the proposed International Bridge at Point Edward was 
surveyed, and borings taken for foundation information for the proposed 


Structure. 


From New Glasgow, on No. 3 Highway, concrete pavement was laid north 
to Rodney. 


All roads on this Residency were kept open for winter traffic. 


About 7 miles of bituminous roads were surface treated, and all gravel 
roads were given an application of oil dust layer or calcium chloride. 


RESIDENCY No. 2 — LONDON 
Road No. 2. 


A grading contract was carried from Woodstock in preparation for a two 
lane pavement. ‘his work was north of, and parallel to, the old pavement 
and allowed for a 30-foot boulevard, and by so doing preserved most of the 


trees. 


Road No. 4. 


Between Lambeth and Talbotville, the shoulders along the old concrete 
pavement were widened, and culverts lengthened, to accommodate the con- 
struction of a future three lane pavement. 


The bridge over Dingman’s Creek, south of Lambeth, and two bridges 
over Kettle Creek west of St. Thomas, were widened to a 40-foot width of 
roadway. 


Middle Road West of Oakville Dual Highway Construction. 


_ IMPROVEMENT IN ONTARIO FOR 1935 es 


Cut looking west 2.1 miles East from Danforth and Highway No. 2 
intersection. 


9ad No. 6. 


Between Jarvis and Hagersville the old waterbound Macadam was resur- 
aced, for a length of 1.8 miles, with a cold laid bituminous surface; this was 
ried out also through the village of Hagersville. 


goad No. 19. 


In the villages of Eden, Straffordville, Vienna and Port Burwell, a bituminous 
netration pavement was laid; also, between Straffordville and Port Burwell 
subgrade, where springy, was tile drained. 


| During the winter season all roads on the Residency were kept open for 
affic. Considerably the largest cost of winter maintenance was caused by 
inding. 


14 miles of bituminous surfaced roads were surface treated. 


RESIDENCY No. 3 — STRATFORD 
Road No. 4. 


Concrete pavement was laid from 114 miles south of Blyth to 3.7 miles 
north of Blyth; the balance of this road north to No. 9 Highway was given 
a light coat of gravel. 


Road No. 7. 


The C.N.R. Subway near NewJHamburg was rebuilt, 50% of the cost 
of this work being paid by the Department. 
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About two miles of old concrete pavement between New Hamburg and 
Kitchener was resurfaced with cold laid bituminous material. 


Road No. 9. 
A large new culvert was put in at Clifford by day labour. 


Road No. 19. 


A 50-foot span rigid frame concrete bridge, three miles north of Milverton 
started in 1935 was completed. A similar bridge south of Tralee was constructed 
and the stream diverted. 


Road No. 21. 


A premix gravel surface was laid from three miles south of Bayfield to 
Drysdale, slightly over five miles. Seven culverts were rebuilt between Kintail 
and Sheppardton. 


Waterloo — Elmira Road. 


Three diversions were put through, and considerable shouldering was 
done; also new culverts installed and the Right-of-Way widened to 66 feet. 


All roads on the Residency were kept open for winter traffic. 


About 19 miles of bituminous roads were surface treated, and all gravel 
roads were given an application, either of oil dust layer, or calcium chloride. 


Middle Road west of Oakville Dual Highway construction. 
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Cut looking East, West of Scarboro overhead bridge. 4.3 miles east of Danforth and 
Highway No. 2 intersection. 


RESIDENCY No. 4 — GRIMSBY 
viiddle Road — (Toronto — Hamilton). 


A new bridge was constructed north of Oakville on the new widened High- 
y, being a concrete arch structure, having two main arches and eight smaller 
ies; the main arches are 80 feet high, and have a span of 145 feet. The overall 
neth of this structure is 615 feet, pavement width is 40 feet, with two six-foot 
lewalks. 


A very similar bridge was built over Bronte Creek. One mile of double 
ivement with boulevard was built from Campbell’s Corners to Burlington 
subway approach. 


A grade separation bridge, at Middle Road and Burlington cut-off, was 
onstructed. 


9.4 miles of grading and culverts from Guelph Line to Trafalgar 7th Line 
were carried out, with 20-foot lanes having 10-foot shoulders, and a central 
voulevard of 50 feet, except for the narrowing at the approaches to the bridges. 
frees were saved where at all possible. 


1.2 miles of double lane pavement were completed between Brant Street 
and the Guelph Line; the old highway was utilized as the south lane, and a new 
20-foot concrete strip was laid to the north, forming the west bound lane. 


Homer — Stamford Road. 


About 4 miles of grading was completed on a new Right-of-Way. The 
grade is 90 feet wide, for separate trafic lanes with boulevard. This road 
shortens the distance by about two miles. 


18 RE POR DT UPON HIGHWAY No. 9 32 


Dundas Diversion. 


A new road was graded, leaving Highway No. 2 at west limits of Hamilton, 
and cuts across country to join end of King Street, in Dundas. 


This new road does away with the dangerous curves on Highway No. 
8 through Binkley’s Hollow and at Cotton Factory Hill. This was graded 
for a double highway with a 20-foot boulevard. 


Wellandport Bridge and Diversion. 


This diversion eliminated five sharp bends in the old road. The new 
bridge consists of a 100-foot truss span on concrete piers, with concrete deck, 
and two 25-foot concrete approach arches. Rip-rapping with one man stone 
was done at the south approach. 


Elfrida — Binbrook Road. 


1 mile of mixed macadam was laid north from Binbrook, the old 10-foot 
concrete slab was widened with black base to 20-foot wide, the whole was topped 
with 1”’ of ashpaltic concrete, and the shoulders widened. 


Brant’s Pond. 


To overcome an unsightly swamp and dumping ground, Brant’s Pond 
was filled in, and the extension of the new double lane highway from Burlington 
to Niagara Falls can now be carried on a much improved alignment. This 
filling was done by a dredge operating in Hamilton Bay. 


All roads on this Residency were kept open for winter traffic. 
Fifty miles of bituminous and macadam roads were surface treated. 


December 10th, 1936.—Fill on swamp showing the displacement of the muskeg. 
Verona-Hartington. 
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REsipENCY No. 5— OWEN SOUND 
Road No. 4. 


In the town of Walkerton a concrete cantilever rigid frame bridge was 
started. 


Road No. 10. 


South of Flesherton 6% miles of 10-foot concrete pavement was paved 
with another 10-foot strip and north of Markdale five miles of concrete were 
laid. Some grading was also done north of this with widened shoulders. 


Five culverts were replaced south of Shelburne. 


Road No. 26. 


The western approach to Meaford was improved by a diversion of a half 
mile, which was paved with mixed macadam. : 


A grading contract between Cookstown and Alliston was started. 


All roads on the Residency were kept open for winter traffic. Owing to 
light snow fall and the icy condition prevailing, sanding operations were very 
heavy. 


Thirty-seven miles of surface treatment was done. 


All gravel roads were treated with oil dust layer or calcium chloride. 


RESIDENCY No. 6 — TorRONTO 
Road No. 2. 


On the Lake Shore Road East of Oakville one mile of the old concrete 
pavement was widened to 30 feet and surfaced with a 3” asphaltic concrete 
top, with concrete curb and gutter and storm sewers. The shoulders were 
also widened. 


From Long Branch to Port Credit 3.65 miles of the old concrete pavement 
was widened to 40-feet and the whole surfaced with a three-inch two-course 
asphaltic concrete surface. Curb and gutter and storm sewer were installed. 


On the Kingston Road from the Cenotaph to Highland Creek, a contract 
for grading, culvert extension, storm sewers, curb and gutter and concrete 
pavement with a 20-foot boulevard was started. Over four miles of 20-foot 
concrete pavement was completed and 1 mile of 10-foot strip. 


Middle Road. 


Between Hurontario Street and Brown’s Line 4.53 miles of 20-foot concrete 
pavement was laid on the south side and 4.53 miles of 10-foot strip was com- 
pleted on the north side with a centre boulevard. 


Between Shook’s Hill and Oakville over 4 miles were graded and culverts 


extended to permit the construction later of two twenty-foot pavements and 
30-foot centre boulevard. 


Road No. 11. 


_ One mile of penetration macadam was constructed at Holland Landing 
Hill on a revised alignment. 


Blast ahead of fill to remove muskeg. Highway No. 38, Verona. 


pad No. 2 


3.7 miles of concrete pavement and a subway under the Canadian National 
ilway were constructed between Midland and Port McNicoll. 


6.6 miles of grading was completed between Coldwater and Warminster 
. much improved alignment. 


oad No. 27. 


From Dundas Street north on Brown’s Line over six miles of new grading 
s completed. 


A contract was awarded for a penetration pavement from Bolton to Brown’s 
ine; but the grading only was completed. 


All roads in the Residency were kept open for winter traffic. 


Thirteen miles of macadam and bituminous roads were surface treated 
od all gravel roads had application either of calcium chloride or oil dust layer. 


RESIDENCY No. 7 — Port HOPE 
Road No. 2. 


Grading and Culvert extensions for a dual lane highway were completed 
east from Belleville for 114 miles. This work included one bridge. 


Road No. 7. | 
A mixed macadam pavement was laid through the villages of Norwood 


and Havelock; this was finished with a one inch trap rock surface and included 
storm sewer and curb and gutter. 
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Tile drainage was installed from Peterborough easterly twelve miles where 
necessary. 


Several miles of concrete were laid on Lansdowne Avenue on the Peter- 
borough cut-off. 


Road No. 28. 


About 12 miles of grading and culverts were completed between Lake- 
field and Burleigh Falls except for some trimming. 


Road No. 30. 


Six miles of penetration macadam was contracted for from Campbell- 
ford south, about two miles of which was completed. 


Road No. 33. 

At Carrying Place a two mile diversion was graded. 

Between Picton and Glenora the road was realigned and graded. 

The bridge over the Murray Canal which was started in 1935 was completed 
and opened for traffic. 
Road No. 35. 


A 7-mile grading contract between Fenelon Falls and Rosedale was com- 
pleted with the exception of one mile of trimming. 


No. 2 Highway.—Two miles East of Woodstock showing grading and sidewalk 
construction on dual highway. 


No. 2 Highway. 


One mile east of Woodstock showing grading and sidewalk on dual 
highway construction. 
Road No. 36. 


A contract for a retread pavement from six miles south of Bobcaygeon 
yutherly was started and about 514 miles complete. 


All roads on the Residency were kept open for winter traffic. 
Thirty-two miles of bituminous and macadam roads were surface treated. 


All gravel roads were treated with oil dust layer or calcium chloride. 


RESIDENCY No. 8 — BROCKVILLE 
fh aad No. 2, 


The grading for a dual lane highway with centre boulevard from Brockville 
esterly four miles was about 60% completed through a heavy granite area. 


Between Cataraqui and Kingston one and a half miles of penetration 
,acadam was surfaced with an inch of a cold bituminous mix. 
Road No. 7. 


Sixteen miles of road from Actinolite east were gravelled by day labour. 


Road No. 15. 


Mixed macadam was laid easterly from Perth for 514 miles but not sealed. 


Road No. 33. 


On a 15-mile contract for grading and penetration macadam from Kingston 
to Bath, a large proportion of the grading was completed and about three miles 
of pavement. 
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Steel and concrete bridges were erected at Little Cataraqui Creek, Collins 
Bay and Millhaven Creek. 


Road No. 38. 


From Elbow Creek near Parham, southerly to Godfrey railway crossing, 
over 6 miles of new grading was completed. 


On a 24% mile grading contract for a diversion northeast of Verona, the work 
was partially completed. Through the swamp the rock fill was settled by the 
use of dynamite. 


» 


Road No. 42. 


Between Delta and Phillipsville 3.67 miles was graded and gravelled, and 
the grades and alignment were greatly improved. 


Wolfe Island Road. 


Stone was crushed and placed on this road. 

All roads on this Residency were kept open for winter traffic. 

Forty-five miles of macadam and bituminous roads were surface treated. 
All gravel roads were treated with oil dust layer or calcium chloride. 


RESIDENCY No. 9 — OTTAWA 
Road No. 16. 


_ A new high level bridge with concrete piers and abutments over the Rideau 
River at Beckett's Landing was contracted for. This was to replace the old 


bridge which had a swing span. The approaches were completed and the 
bridge about 70% finished. 


Jordan River Bridge Road No. 8 Grimsby-St. Catharines Built 1936. 
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Road No. 17. 


The Bonnichere River bridge in the town of Renfrew was opened to traffic. 


The concrete pavement was completed between Renfrew and Arnprior 
id shoulders widened to the new standard. 


A short section of concrete pavement completed the new pavement between 
Alfred and Plantaganet. 


Road No. 29. 


North from Pakenham over six miles of penetration macadam surface 
is laid and a considerable amount of tile drain installed. 


y oad No. ol 


North from Williamsburg 414% miles of concrete pavement was laid. This 
akes. the concrete pavement continous from Morrisburg to the north boundary 
Dundas County. 


Work was started on a subway under the Canadian National Railway 
main line north of Morrisburg. 


Road No. 34. 


A ten-foot concrete pavement was laid from Lancaster North for about 
x miles. Local crushed stone and imported sand were the aggregate for this work. 


Crushed stone was placed on the section of road between Vankleek Hill 
ind Alexandria. 


All the roads in the Residency were kept open for winter traffic. 


4714 miles of road was surface treated. 


REPORT ON BRIDGES COMPLETED ON THE KING’S HIGHWAY 
Arthur Sedgwick, Chief Bridge Engineer 


Southern District. — During the year 1936 there were 28 bridges completed 
1 the Southern District. 


Particular mention may be made of the following more important struc- 
CULES ia 


Burlington Subway: — This is a subway to carry the new four lane Middle 
Road Highway under the C.N.R. tracks. The very acute angle of intersection 
between highway and railway required two 111 foot plate girder skew spans 
with a centre pier. 


Burlington Underpass: — ‘This is a reinforced concrete twin span rigid 
frame structure to form the ‘‘semi-clover leaf’? connection between the new 
Niagara Falls Highway with the Middle Road Highway. 


Sixteen Mile Creek Bridge: — This is also on the Middle Road Highway 
and is a reinforced concrete structure consisting of three 155 foot concrete arch 
spans and five 50 foot concrete beam spans. 
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Twelve Mile Creek Bridge: — This is a similar structure to the previous - 
one and also on the Middle Road with three 135 foot arch spans and five 50 
foot beam spans. Each of these two bridges has a forty foot roadway and two 
6 foot sidewalks. 


Holland Landing Bridge: — This is a new bridge replacing two steel through 
truss spans with 15 foot roadway on Highway No. 11 over the Holland River. 
The bridge is unique in that it consists of creosoted timber pile bents supporting 
nine 27 foot steel beam spans with concrete floor. It has a thirty foot roadway 
and two five foot sidewalks. These timber bents required 60 foot B.C. Fir 
piles to reach a firm bearing. This type of construction is entirely new and 
affords a satisfactory and durable bridge at an economical cost and one which 
can be widened at any time to meet heavier traffic requirements. 


Canard River Bridge: — This is a similar structure to the previous one but 
with five 50 foot steel beam spans. This structure is on Highway No. 18 in 
Essex County.’ This type of structure enabled the road to be straightened 
out at the river at a moderate cost. 


Jordan River. Bridge: — This is a new concrete bridge on Highway No. 
8 replacing a very narrow steel bridge at the bottom of a steep crooked grade. 
It consists of an 80 foot spandrel filled concrete arch with a 20 foot flanking - 
arch at eitner end: 


Dingman’'s Creek Bridge Extension: — This is a steel Warren Truss bridge 
of 621% feet span, which was widened from a twenty-three foot roadway to 
a forty foot roadway. ‘The existing bridge was shifted over and one truss 
removed which was replaced with a box girder. The floor beams were extended 
from this girder and connected to the truss which had been shifted over to its 
tequired new position. ‘Traffic was maintained over the bridge throughout 
the whole of the operations. 


Peterborough Bridge: — This consists of a 214 foot span Swing bridge removed 
from the old Welland Canal and a new 75 foot steel span and a 37 foot concrete 
span, the whole forming a new bridge over the Trent Canal and Otonabee River 
on Highway No. 7 at the easterly environs of the City of Peterborough. The 
swing span is electrically operated and is built higher than the old one so that 
most of the smaller crafts can pass under the same without the necessity of 
its being opened. 


Murray Canal Bridge: — This is a new steel swing bridge replacing a timber 
ooo on Highway No. 33 and eliminating bad turns in the road on the Canal 
bank. 


y Queen's Bridge Extension: — This is a widening of the bridges over Kettle 
Creek on Highway No. 4 on the boundary of St. Thomas. ‘The existing bridge 
was a twin 80 foot concrete arch structure and the feature of this work was 
the widening of these arches with rigid framespans. ‘The rigid frame principle 
permitted a larger saving in excavation and concrete work than would have 
been required if the original arch design had been extended. 
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1936 


Report upon the work of the Municipal Branch 
for the year 1936 


J. A. P. Marshall, Chief Engineer of Municipal Roads 
COUNTY ROADS 


Provincial aid to counties on road improvement is given through County 
.oad Systems under The Highway Improvement Act. 


Since the passing of The Highway Improvement Act in 1901 and to the 

d of 1936 a total of $130,767,711.66 has been expended on construction and 

maintenance of county roads, of which the Province has contributed $61,623,- 

63.57. This includes the county expenditure during 1936, on which the prov- 
icial subsidy was paid in 1937. 


At the end of 1936 the Province was paying subsidies to the counties on 
306.3 miles of county roads — approximately 15 per cent. of the total road 
nileage in the area covered by the County Road System. 


Expenditure on county roads in 1936 was as follows: — 


Total Provincial 
Expenditure Subsidy 
Construction :— 
County Roadsters... ee ee BOO 0D st lee 684,966 .82 
Maintenance:— .” 
COtiiiby AR OAS aay ba ee ee oe 2.068 250552 ee eel Osa971 OL 
Total Expenditures... © - $. 3,4383,188-53 .$- 1,718,944 63 


The work on which the above expenditure for construction was made 
neluded the following: — 


Gravel Of SEONne te | ten hes meet are ree ee ae 123.26 miles. 
Suriace-treated se ave le Oi sWO Teen. ene ore See a ae Sse 
Low-eest Dita mimous Sit aces ata eee dag BROS ania COLO Gear 
Mixed macadam and asphaltic concrete. .........+..... ape he | ae 
Ceinet COnCleEte ier = AW eat oes rete cases chile Make as pete lots i ey Ws 

4 to) 2 ie Online ar gai Wiles bated <2 et I ry 518.69 _ * 
Bridges, Overs lOUAGGL Span amas Pees cote ee Sete re hee te ee 48 
Steel Wich Sug concrete etl verts nvm hums mule ra uae aes oa oat 40 
Pipe amdctile: Culverts tattered ate Pe eee her oe | Ca os 799 


Construction Work 


A detailed list of the important work undertaken by the various counties 
found further in this report grouped in districts. 


Maintenance Work 


Bituminous Sutiace. Ereatinents. ..5 seek ei. ee 329.19 miles. 
Dust: Prevention” [restment oi) ee ere ee 167.10 ; 
Dust Prevention Treatment (calcitin).:...........0.... 584.09 é 
Dust Prevention =I reatitent (ealt\aia, ei; | oe 2 Sh mea 
Clay-pravel- stabilization (ealeniin ke cara) ae ieeots ots falar! pee 
Clay-eravel stabilization: (eal lly mee ye ne ea en 1 a 
Gravel and Crushed Stone Resurfacing :— 

(a). Pitran gravel dp Gleds Cee kee ee ans. eo eee 184,331 cu. yds. 
(by) Creushedseravelanpledos .. veer ren ees hee eect 277,409 


io) - Crushed atone apptied.6..70. 764s eer. sree eee 71,785 3 

Snow Removal — Season 1936-1937 :— 

(a) Mileage of road kept open with mechanical qeuipment 4577 miles. 
‘ 


tb). ‘Snow fetice erected... Varo wti car eaten maar oa 402.55 
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County Suburban Roads 


The mileage of suburban roads is 750.5 miles. The expenditure at the 
end of 1936 amounted to $24,805,184.23 of which the cities and separated towns 
have contributed $6,538,903.32, or five per cent of the total expenditure made 
on the County Road System. 


In 1936 the expenditure on County Suburban Roads was $752,369.72 
of which the Province contributed $376,164.56 and the cities $188,102.58. 


EXPENDITURES ON SUBURBAN ROADS — 1936 


1 sae 


a. y | 
Name of County Mileage Totals Government 
Grants 50% 

LOR RET S SM costs Ge SoM One ie URI PG, ROE RSE Yr a 24.7 $ 15,936.60 $ 7,968.30 
MSA OM Meee ets cca we dO Bou Mimteytey Gras AA eee ie eh 89.6 109,765.36 54,882 .68 
LRN Keri oR heey AUR Nee ES 1 ky (eet aan np ere 18.3 2,458 . 66 1;229.38 
TERA S Bie. 1 Pl fe a ee al ie AND By Oa ein ene ee CE A ae 310 6,071.40 3,035.70 
JEON ARR EL OVEN Oe wats ek ANd) AN ete? 30 Gane Ret a ee rage BEo BiOadeie 13,519.86 
REY. | ES OUR gah oka RA pecs Ce Res nO 34.2 20,446.61 10223 sol 
VE Salh e's: SE Re peg pela Py MeN CO Oe re ae ee ea Oe) 3,268.24 1,634.12 
A CENESI ATE Sheby WA Pee ectte ieee PE eae Rs an ae 12.0 3300208 1,676.81 
pertains ae eo TN a Aare 4k he Meee i ZOO -00 127250 
Leeds and Grenville f Smith’s Falls............... 4.0 5,969.41 2,984.71 
eB rock ville. rise eee welt 6.3 2,879.80 1,439.90 
Rett eOliee wnalre ce ee een a eens, 3.Me Moray nee ke 1203 4783.54 BiS0V se 
i Gis Vo RSS eanh Patten See Soe AN, yh Peat 2g ee nn ee ae BD. 2 8,356.79 4,178.39 
CCUREESR TEC ot SAG ee eR Sy niin in ace A 15D 9,903 . 54 4,951.77 
ORC aa ete io has te Pla. Rents She el ct Mee Oe here hE, wth angie 3.9 GOlleso 500.05 
PEE ie eery see Re es he AA rn, rea eee tae (he 1,668.79 834.39 
eter OLO ma: 1 Aer eee tte eens eee EU 8 ie Rie, 40.0 2653700 215 13,185.08 
WV LETIOOM el CCTCt: Aor Piel .cemet ane snus ein ot ee aes On2 9742218 4,886.09 
Cran fete OR con Minced PL SeONE eel A ete te eke ae 10,049.65 5,024.83 
MeL atiGlay aN ial matasiia llsween mvcte, nium wet mothe 9.9 4273.98 2,136.96 
it Weer Ciegae yee ctl stay Re ayn ttt Reis) Wend ORO 2,888 .14 1,444 .07 
Rel lito Pots stant ane AP Nee. am Menai ews Le hee. aS 13.0 6,482.29 3,216.14 
NESS OLE T0S 100 NL oy Bers Le tne, ee GL25 62,325.14 31,162.57 
SEGR G2 ES oped of ete ona Re Rr ph eae” PON Rae see a 261s 407,429.78 203,694.60 
Tapas tay ee peek. etcies Pe heas, ESR SS) $ 752,369.72 $376,164.56 


District No. 1— Counties of Essex, Kent and Lambton. 


Essex — During the season 1.25 miles of plant-mix asphalt mulch was 
laid on County Road No. 6 at Stoney Point. Draining, grading and the surfacing 
of one mile on County Road No. 3 north of Cedar Creek in S. Gosfield Township 
was carried out. Maintenance work was carried out to a high standard. 


‘ent — 1.5 miles asphalt mulch was laid on County Road No. 3 from King’s 
Highway No. 2 to Bothwell and 1.5 miles of a similar surface on Road No. 15 
south of King’s Highway No. 3; 1.1 miles in the Village of Eriean: 1.5 miles 
of tar mulch was laid on County Road No. 12 south of King’s Highway No.3. 


About 5 miles of gravel road south from Charing Cross to Cedar Springs 
was stabilized with clay and calcium chloride. 


Lambton — On County Road No. 2 in Con. IV in Euphemia relocation 
work was carried out entailing 4,000 cubic yards cut. Three culverts were 
extended on Road No. 9 in Bosanquet. 
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In preparation for a more permanent surface 2.5 miles of Plank Road 
(Sarnia Sub. Area) was scarified and the old plank removed. ‘The recondition- 


ing of one power Maintainer, and the purchase of another practically eliminated 
horse patrols on maintenance. 


DisrrRicr No. 2 — Counties of Elgin, Middlesex and Huron. 


Elgin — The McIntosh Bridge over the Thames River between the Counties 
of Elgin and Middlesex was reconstructed. The total over all length of the 


: = : ; 
four spans is 313 feet, 11.5 inches, and the piers of concrete were placed on 
creosote piles. 


In Port Stanley the approaches to the Bridge were improved, and on County 
Road No. 30 in Yarmouth Township 0.5 miles of grading and gravelling was 
completed. 


Maintenance work was efficiently carried out over the entire system. 


Middlesex County — Plover Mills Hill on County Road No. 26 in West 
Nissouri Township was graded. ‘This work will be completed in 1937. 15 miles 
of light grading was carried out on various roads of the County Road System. 
40 pipe culverts were installed. 


Maintenance work was carried out over the entire system. 


Huron — At Grand Bend a stream diversion was undertaken and a new 
bridge was constructed which greatly improved the corner. 


About ten miles of salt stabilization was laid. Maintenance work was 
efficiently carried out over the entire system. 


District No. 3 — Counties of Norfolk, Oxford and Perth. 


Norfolk — Construction 8.25 miles of grading was undertaken, and 5.75 
miles of gravelling. 1,354 feet of perforated pipe for drainage purposes was 
laid. 9,705 cubic yards of crushed gravel was used and 35,500 cubic yards of 
earth moved in the grading operation. 


9 pipe culverts and 2 arch abutment culverts were built. 


Maintenance, 65,800 square yards of retreading mulch roads. 190,500 
square yards double surface treatment, and 515,400 square yards of various 
types of tar stabilized surfaces. In all, 251,000 gallons of bituminous material 
was used, and 20,118 cubic yards of commercial stone and crushed gravel was 


used in resurfacing operations. 

Oxford — Four narrow bridges were replaced by modern structures. 

8 miles of bituminous surface treatment was carried out and 6.6 miles were 
stabilized with clay and calcium chloride. 

Twenty miles of snow fence was erected on County Roads. 

Maintenance work was efficiently carried out over the entire system. 

Perth County — Five miles of new grade was constructed and metalled. 
Forty-one pipe culverts were installed. 


District No. 4— Counties of Haldimand, Lincoln and Welland. 


Haldimand — The York Bridge extension was carried out. _This work 
consisted of replacing wooden trestle with three spans each of 47 feet Line 
of rigid frame type reinforced concrete. Other extensions were made to the 


Kohler and Nagel Bridges on County Road No. 8. 
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17 miles of bituminous surface treatment was carried out as well as-6:)'— 


miles of stabilized roads with calcium chloride. 
Maintenance work was well carried out over the entire system, 


Lincoln — Double bituminous surface treatment of 8 miles was undertaken 
and 34 miles of bituminous surface treatment. The Rockway Bridge was 
widened to 32 feet and a very sharp reversed curve in the road was improved. 
The Sink Hole Bridge on the county line between Lincoln and Wentworth 
was built in a new location. In the St. Catharine Suburban Area 0.2 miles 
of concrete pavement were widened. 


General maintenance work has been efficiently carried out over the entire 
system. 


Welland — Three miles of county roads were widened to twenty foot width 
with bituminous penetration and earth shoulders widened to correspond. Eleven 
miles of bituminous surface treatment was carried out, and fifty miles of bituminous 
cold patching was done. Alignment was improved at the Netherby Corner. 


District No. 5— Counties of Brant, Waterloo, Wellington and Wentworth. 


Brant — Two miles of grading and metalling was done, and 0.5 miles of 
underdraining. I‘wo miles of road was stabilized with calcium chloride and six 
miles with salt. One reinforced concrete bridge of 18 foot span was constructed. 


Maintenance work was well carried out with power maintainer and using 
a truck with underslung blade over the entire system. 


Waterloo — The Hartman Bridge in the Village of New Hamburg of 136 
foot span of steel and concrete was constructed. Very little construction work 
was done in this county during 1936, but maintenance work was efficiently 
carried out and the high standard was kept up. A very commendable feature 
is that of tile draining all roads as they break up in the spring. 


125 miles were kept open during the winter, costing $60.12 per mile including 
snow fences and repairs. | 


Wellington — During the season of 1936, 8 miles of grading was undertaken 
and this mileage was also surfaced with gravel. ‘Thirty miles of road were treated 
with bituminous dust layer, and fifty miles were treated with calcium chloride. 


Maintenance work was efficiently carried out over the entire system. 


Wentworth — Nine miles of grading was undertaken on the County Road 
System. In the Hamilton and Wentworth Suburban Area 5 miles of retreads 
was built. On County Road No. 11 the Hildreth Bridge was constructed. 


Maintenance work was efficiently carried out over the entire system which 
reflects the high standard of organization here. 


District No. 6— Counties of Bruce and Grey. 


Bruce — 3.67 miles of bituminous retread pavement was laid between 
Walkerton and Paisley, and about | mile in the Villages of Tiverton and Wiarton. 
Approximately 5 miles of new grade was constructed at various locations through- 
out the system consisting chiefly of hill cutting. Four new reinforced concrete 
bridges were constructed by contract. | 


; 1525 miles of bituminous double surface treatment was carried out on the 
Flora Road immediately north of King’s Highway No. 9. 
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The entire system was maintained in a very creditable manner considering 
the prolonged drought during the season. 70 miles of gravel road was treated 
with calcium chloride in addition to 6 miles of stabilization west of Hepworth. 


Grey — Several sharp corners were eliminated on the Beaver Valley Road 
through Collingwood and EKuphrasia Townships. On the Owen Sound Suburban 
Area 2.87 miles of bituminous retread pavement was laid on the Leith Road, 
and hill cutting undertaken in Sarawak Township north of Owen Sound. 


Crushed gravel from the County pit was delivered to the roads at an average 
cost of 51.7 cents per cubic yard. 


Maintenance work was well carried out, and 75 miles of gravel roads were 
treated with calcium chloride. 


District No. 7 — Counties of Dufferin, Halton, Peel and Simcoe. 


Dufferin — Maintenance work was the principal county activity during 
1936. About 10 miles of semi-stabilized road was built using calcium chloride. 


About 21,000 cubic yards of crushed gravel was used in resurfacing costing 
_ .69 cents per cubic yard laid on the road. 


Halton — The ten-foot concrete pavement from Bronte Station to King’s 
Highway No. 2 was widened out to eighteen feet by building a four-foot strip 
of cold mix on each side of the original pavement. The bituminous pavement 
through the Village of Glen William was extended nine hundred feet. Two 
concrete bridges and two concrete culverts were built. 


Maintenance work was well carried out over the entire system. 18,500 
cubic yards of crushed gravel was used in resurfacing. 8.44 miles of gravel 
_ roads were treated with calcium chloride. 


Peel —'Two one mile sections of a pre-mixed bituminous gravel mulch 
pavement twenty feet in width were laid. 


A level railway crossing in Albion Township was greatly improved by 
the cutting of the banks along the railway, widening the roadway out to twenty- 
eight feet, and extending a concrete culvert. 


A bituminous surface treatment was applied to 3.5 miles of road. Also 
as a dust prevention treatment, oil was used for 8 miles and calcium chloride 
applied to 5 miles of county roads. 


The entire system was well maintained. 


Simcoe — During the 1936 season, Piper’s Hill in Adjala Township was 
reduced to a seven per cent. grade and widened out to twenty-eight feet. This 
necessitated extending one concrete culvert 32 feet and removing 12,000 cubic 
yards of earth. 

Seven miles of road was treated with oil and twenty-eight miles with 
calcium chloride for preventing dust. The County also erected 23 miles of 
snow fence and used 16,000 cubic yards of road metal in resurfacing. 


T . 1A € _ Os i A ] fb 1 1g | 
Maintenance work was well carried out over the whole syste 


District No. 8 — Counties of Ontario, Victoria and York. 


Ontario —3.75 miles of bituminous retread was laid on County Road 
No. 10 in Uxbridge Township, on County Road No. 16 from King’s Highway 
No. 12 westerly, on County Road No. 2 Port Perry southerly and on County 
Road No. 4 from King’s Highway No. 12 westerly. 1.25 miles was also laid 
in the Oshawa Suburban Area on County Road No. 2 in Con. VI East Whitby 


Township. 
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Maintenance work consisting of gravel resurfacing on twenty-five miles 
and oiling 13.5 miles of gravel roads. 13.8 miles were stabilized using calcium 
chloride and 2.8 miles were treated with calcium chloride as a dust layer. 


Victoria — Grading and gravelling was carried out on County Road No. 
4 for 1.2 miles in Ops Township, and also on Road No. 21, 1.2 miles in Con. 
III and IV, Fenelon. Relief Labour from the Town of Lindsay was used on 


these works. 


26 miles of county roads were resurfaced. Stabilization with clay and 
calcium chloride was carried out on 20 miles and dust layer (calcium chloride) 
applied on 14 miles. 


York — The main construction projects during 1936 were (1) 1.74 miles 
of bituminous macadam pavement was laid on Bathurst Street from Glencairn 
Avenue to Wilson Avenue, (2) 2.73 miles of bituminous gravel mulch was laid on 
the Aurora Road from Potageville westerly, (8) 3.92 miles of cement concrete was 
constructed on the York Road from the Kennedy Road to Oriole, (4) 3.72 miles 
of grading and gravelling with necessary structures was carried out on Steeles 
Avenue from Yonge Street to the Don Mills Road. 


Maintenance work consisted of 50 miles of gravel and stone resurfacing, 
50 miles of bituminous surface treatment, 17 miles of dust-layer (calcium chloride) 
applied, and the keeping open of 300 miles of winter roads. 


District No. 9 — Counties of Hastings, Northumberland and Durham, Peter- 
borough, and Prince Edward. 


Hastings — The county roads in the Village of Tweed were surfaced with 
bituminous pre-mix retread and the pavement in the Village of Marlbank widened 
with the same material. 


A new concrete and steel bridge of 40 foot span was constructed to replace 
the narrow bridge at West Huntingdon on County Road No. 1, also the Bridges 
at Stoco were strengthened by the addition of heavy steel stringers and concrete 
floor placed on one. 


Maintenance work consisted of dust laying, resurfacing throughout the 
system. 


Northumberland and Durham — Many old culverts of wooden construction 
across various roads were replaced with steel culverts. The construction of 
the pier common to the swing span of the Wallace Point Bridge (Boundary 
of era ee and Durham and Peterborough) was commenced late 
im the year. 


General maintenance work was carried out and the roads kept in a fair 
condition by power maintainer and resurfacing with gravel. Approximately 
13 miles of paved roads were surfaced. 


Peterborough — A bituminous gravel mulch was laid in Warsaw Village 
and also 1 mile east of the City of Peterborough on Warsaw Road. Doxe’s 
Bridge in Chandos Township consisting of concrete and steel span of 73 feet 
was constructed. 


Maintenance work was efficiently carried out over the entire system. 
Prince Edward — 3.45 miles of bituminous retread was constructed. 


Roads were maintained, the gravel by power maintainer, and the macadam 
by surface treatment and patching. 
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DISTRICT a 10 — Counties of Frontenac, Lennox and Addington, Leeds and 
Grenville. 


fk rontenac — 1.5 miles of mixed macadam was laid on Division Street 
in the Kingston Suburban Area. 3.8 miles double surface treatment was carried 
out in three sections—one on the Woodburn Road No. 12 in Pittsburg Township, 
one on the Harrowsmith Road No. 5, and also south of Harrowsmith on No. 3B. 


The timber bridge at Hawley’s Swamp Road No. 6S was replaced by a 
covered bridge. 


During the year the Kingston Suburban Area purchased a spraying machine 
to be used for patching, and also weed killing. 


Maintenance work was efficiently carried out over the system. 


Lennox and Addington — Two miles of bituminous retread was laid and 
three miles of waterbound macadam surface treated. 


Mention should be made of the death of Mr. T. V. Anderson who died 
as a result of an accident. Mr. T. V. Anderson’s services as County Road 
Superintendent will long be remembered for the splendid part he played in the 
improvement of roads in this county. 


Leeds and Grenville — 2.75 miles of bituminous retread was laid. 0.75 
miles being in the Smith Falls Suburban Area, one mile on County Road No. 
13 at Phillipsville, and one mile on County Road No. 3A from King’s Highway 
No. 2 towards Ivy Lee. One mile of bituminous gravel mulch was laid on County 
Road No. 24 east of Kemptville, and one block of concrete pavement laid in 
the Village of Cardinal. 


Maintenance work was carried out over the entire system. 


District No. 11 — Counties of Carleton, Lanark and Renfrew. 


Carleton — Construction of the Richmond Road through Westboro was 
undertaken as well as the widening of surface and shoulders on part of Richmond 
Road. Heavy grading was carried out on the River Road. 


The Suburban Roads Commission continued their policy of stabilizing 
gravel surfaces preparatory to paving. 


Last of its kind in Stormont, Dundas and Glengarry Counties, and probably 
in Ontario, the old covered bridge at Martintown, shown in the accompanying 
photographs, is being demolished to make way for a modern steel structure. 
While the wooden bridge is perfectly sound, with the exception of a little rot at 
the abutment ends, it was not strong enough to carry heavy truck traticeas 
the St. Andrews-Martintown County Highway is now such an important road 
through Glengarry, and a new bridge became necessary. 


Actual records are lacking, but it is believed that the covered wooden 
bridge was built in 1862, five years before Confederation, as a connecting link 
in the old King’s Highway from Montreal to Toronto. The King’s Road was 
built as a military precaution, to facilitate the rapid movement of troops, but 


was never called upon to serve that purpose. 
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The original bridge preceding the covered structure, was swept away when 
the River Aux Raisin (Black River) flooded its banks in 1861 or 1862. At 
that time Martintown was known as McMartin’s Mills, and was a thriving 
little centre. The mill pond created by the dam under the bridge, provided 
a source of water power for small textile and grain mills which played an | 
important part in the life of the community, and many general stores and black- 
smith shops reflected the prosperity which they created. 


Covered Bridge, Martintown, Glengarry County. One of the last covered bridges 
in Ontario. Replaced 1936. 


Steel Bridge replacing old covered Bridge at Martintown. 
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Lanark — Considerable maintenance work was done by power machinery, 
and the road surfaces are in fair condition. ‘The Smith Falls-Merrickville Road 
1s now completed with bituminous top throughout. 


2.5 miles were stabilized using calcium chloride. 


Kenfrew — A reinforced concrete and steel bridge 36 foot span was built 
at Forresters Falls. Plans for a large bridge over the Bonnechere River at 
Burnstown were started. 


Considerable maintenance was carried out over the entire system and 
the county roads appear in good condition. 


District No. 12 — Counties of Prescott and Russell, Dundas, Stormont ani 
Glengarry. 


_ Prescott and Russell —A crushed gravel surface was placed on County 
Road No. 15 in Township of Cumberland, and on the Russell-Cambridge 
Boundary. 


Considerable cold patching was done in an effort to hold rapidly breaking 
bituminous roads. Road No. 13 was surface treated for eight miles from 
Vankleek Hill easterly. Extensive repairs were made to the Castore Bridge on 
County Road No. 5. 


Dundas, Stormont and Glengarry — The covered bridge at Martintown in 
Glengarry County after 75 years service was replaced with a reinforced concrete 
and steel structure of 72 foot span. ‘Twelve miles of bituminous pre-mix retread 
pavement was laid in one and two mile sections throughout the county. One 
and three quarter miles of grading completed on Roads No. 8 and No. 18, 
Townships of Williamsburg and Lancaster. 


Surface treatment was applied to 72 miles of bituminous roads. Main- 
tenance work was efficiently carried out over the entire system. 


ROAD CONFERENCE 


The Twenty-Second Annual Road Conference was held on the 17th and 
18th of February, 1936, and was largely attended by the various municipal officials. 
This annual interchange of experience and opinions is creating a great interest 
among the officials. Over two hundred were registered at the conference held 
in Forrester’s Hall, College Street, Toronto. 


In addition the Ninth Annual District Conference was held in London 
in March 1936 comprising the Middlesex, Elgin and Huron District, and the 
Eighth Annual Conference was held in Chatham also in March 1936 comprising 
the Essex, Lambton and Kent District. These smaller gatherings are very 
valuable supplement to the larger one and the friendly exchange of experiences 
in these districts thus made possible are believed by this Branch to be of 
great practical benefit to all those participating. 


TOWNSHIP ROADS 


The total approved expenditure in 1936 of the 343 townships receiving 
aid under the Highway Improvement Act amounts to $2,947,614.15. Subsidies 
amounting to $1,232,974.17 were paid through the Highway Department. 
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The following shows the growth of provincial aid to townships on road 
improvement under the provisions of The Highway Improvement Act:— 


UN CMO ee CO a ie Ak eo SPN 1,241.71 towards Supt’s salary. 
1 LOW aol eRe RNS nh ee RD ain sR 1,608 . 72 

LCS Men tc, Coe RG Ske oo Sree phate ts 1,910.59 

DO) re nes sae. Vat Me Pek tad 2,620.00 ‘ 
1920) (184 townships). o4. 2.26055 5 - 340,973.38 commencement of aid 
1921 (294 a AREER cence 708,486. 91 on improvement. 
1922 (312 ay DRL eter tia Bake 649,601.47 

1923 (315 - Nee Maer nes oe 614,037 .88 

1924 (320 a dt St AE 638,940.11 

1925 (272 pe Nee er ssh Sy 988,633 . 29 

1926 (295 i Neti: otha later Eye Vist, 146517 

1927 (307 i. Pee eee nee 1,619,169. 74 

1928 (324 Es Venn ea ae 1,802,640. 64 

1929 (337 S pine eee eae a 2,105,741.41 

1930 (342 - NOES Sih aac: otal 2,451,334. 10 

1931 (344 % MN peetens S.Aisteta ke 1,205,658 . 51 

1932 (343 eee con caer ate 1,315,025;55 

1933 (338 on sired Mia ate teaeee 988 ,342 .09 

1934 (338 Hs NES esc peke ahh oes 1,229,523 .31 

1935 (339 vi DSc ax tiuteey «ere 1,219,153.18 

1936 (343 % yeast ork ees 1,282, 974,17 


$ 21,027,381.91 


BRIDGES 


A comprehensive analysis of all county and township bridges and culverts 
was carried out and completed. This schedule shows the number and size 
of such structures already built to a reasonable standard, and gives similar 
information including costs for those structures which will need to be built 
within the next few years. 


RAILROAD CROSSINGS 


During the year a survey was made of all railroad crossings on both county 
and township roads by the various district engineers of this Branch. 


REGULATIONS 


During 1936 the County Road Regulations and Township Road Regulations 
were revised and brought up to date and distributed to the various officials. 


NEW FEATURES 


The Department publishes, as a matter of interest, a statement showing 
the typical taxation on farms of 100 acres taken from informaticn out of the 
county and township levies. This comparative statement is made up by taking 
the total local assessment of a typical township in the county showing the total 
taxes paid by the individual tax payer on this 100 acres and shows the amount 
of road taxes including King’s Highways, County Roads and Township Roads. 


INDIAN RESERVES 


During the year 1936, the expenditure made on Indian Reserves was 
$39,368.52 on which the Department subsidy amounted to $17,963.64. Thirteen 


Indian Reserves are participating in Departmental assistance under the Highway 
Improvement Act. 
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Indian Reserve 


Expenditure 
PS LGTWIONS tec sete Scatcnhl, eh en eo Oe ee $ 474.36 
ape TOC here ac. min ak ek eae tie ane eee 3,452.83 
RO AOR AR nl hac SR 4c Sih nc, Ce ee 7,222.08 
IeCLIEranG Stany> POMES a, piece. oe ee ec eee 1,354.21 
DLR VANEL s socle ws eet «bce es Ss Sek Ue oa ee 263 . 62 
WVETIOML Acer ste hh bls hone che teeike tle & ane a ee ee 311.15 
INiew CreGits cc Sens 5 Pe Bas ree ee 1,246.77 
RCO ARE oe vie cas) shades Ce eee 169.70 
EMI IG AGe gh pan ao oes oct teres te ORI ey dg ce 1,219.96 
CSC UA ot) Pepe ea et PP rae aR ae ME Mo yee aM 1 pSsaqas 
SUR Ne CLOUDS g ccie oS fois, £0 Sots Aa cee talon pe ee 16,488 . 44 
PEAY ICL IT} A's gs. ae als winless sis Acie, ne eh ae a eae 4,466.45 
We OUS NGIAOG. 2 ota cua: Sues ata dee oak eas Se eae ee een 1,115.37 


CONCLUSION 


The county engineers and superintendents of the various counties and 
suburban commissions along with the township road superintendents are making 
a great contribution to the improvement of municipal roads throughout Ontario, 
and this Department acknowledges with appreciation the kindly co-operation 
of all officials in this splendid work for the welfare of the people of Ontario. 
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APPENDIX | 
DETAILS OF CONSTRUCTION KING’S 


Bit. Culverts and Bridges Miles of Miles 
County Mixed Extensions Built and Grading ot 
Method | ————_|_——___—"—_- and 
Culverts} Exten- Subways | Shoulders | Gravel- 
Built sions ling 
Tee owt, . 9 Tah au Oe aLen eg VRE: ooh AARON I aa fou gReRt ARO eAE nga OF arora is Red | eae AVR eed ify. 8 x 
SiC ee ee etree cee ba ea en eS cain, oy enl sons anal | mm ce Pal Ree SAYS 
UDoREa Cain’ aipet | fe (AY Eo SME | Be a Pe Rs RR Pan Ge el ee eS a L °% UU Milcdewedoe. ieee 
nee eerste ras ey ae he AL ae ae Eg, te) Cals ears a eas cP nek a Greed £5 9.76 
(DU avi ke ene ee a ae Ree ee UG. a. Peron eae 2 So2 9. 
Ee oe ee Mh ee 2 len ee ct Nee eel 1 1 1 72 Teal 
TRO ONT NES FE ean a 1.64) 4 
AST Reo 2 LOS OVO 
Srey ey pees etd da he Faces Zo) 1 ye Se ME Ree Ae toco 36.81 
TE bei Ya Pye E06 hea ine ey ee Oe De ig anette ots adel ace acy te? cee eH cane cane aay eee ee 
HL eee ee ences ss ee ite be ee 49 
2 Cree aS 4 14.553" Oi. eee 
1 FRSUSS USO 06 a0 ot a nA a iP |e ca (ect nh oes i| P25 5. 82 
rinoiiemectans ater. eta ae Sa (germany OR a event a8 ks Sty Bh el 53 38.6 
RT MS Ee Ce A Oc Nclly, SPSL oP eal ts wc day, Ral ake eas | oe 18.6 
Pe TOL Me eek arbi dew See mew wn a es ya te en ax 5) G73 
Devi vie eo Se Mate me a eal On laa Le eke She ee ee 
NeeedsramaGrenville.. 6.044... Mele heen ee 10 
EG Saris oes te Dae ele RR AT A te 10.06 ae I 
WerittoxeanevAGdingtOn.'... . 6. ali.de af 4 
LOL CiPollaee sea eens 1 9.86 8.95 
etCOL Meee aoe cn ca oes a ae 1 ES: 
LCBY Ga i) 22 ee ee A 2 Ou) ee eee 
RE Caen. EN a oie: yee ad oie el yeasts 20 are wt ok 1 5. ae 
IN CIGRC Tec. 2 AN eon ree Leet ean en. Reker on) Ol CMTGMERA Mee ey Lelie We 2 
Northumberland and Durham..|:.:..... PAE ae oe ea a an | nL A Sh (es eae 
UN ere) es Sean ey ee Oe ee es Pa ew Pe MME Term iki ff 
ORCS Rd 2 te eae ne aed | ee LG) ge Cals A set | ete a Ay 
Roe ere ee ee lsc etal yee” wae 1 DA TOA rhe en 5.95 8.95 
Det Pee Ee MARS Me A eect cg Ah ee aie Oe alae 2 ee Wes 
PeterOOLOugis. o% wel, x oc 4.4 1 
SHIEK G9 BN 2 (le he ey Mego | Me dee Lied re. 10.6 
PPESCOLE ANG ARUSSELL : 6.4). hs a eles ak ieee Reece el ae rene ee oe ed 25 O55 Weak eae 
IE Lene reres 1 7G Ey vic tele nee | ae 8) 
UM Gre Bed oe | eee en Mien ee. Gr Tech| See 
PRCT PG eT ta DY Cae Ne oot 1 aS eed UP eee Se 22272) ln ee 
so OGY: ee ee ee os Pee et |e 16 
Ose ap ala. ie ae ee 1 ZB Ziad 
Stormont, Dundas and mae 
SEC ig ae ee on ee | Cree 1 Ei?) We we Pith eee anere Ak 9 
Perens. Aer yt Boe ee . 
23 Cal APN Spied, Snape eek. eleas 8 oe 
DAU CTAGOIUEM See! Oh Te Paid nes eee "i oe NR cae Fein ce oe ae Ne 
UAC S UCT Leta Se el Oe a ee ae & CLP ar es 
HES OM te Mee gt yy S 
ASUS SOS 3k Ee 4 Li Ores Pe. eee ee 
re oe ne ae aie tae ae ee 
. 6 8) 1 Dips f 
QUST i Oy So ea A ae onl na hoe Heep OA mee WO ee GS Cee 
28 4 a een Tae et ee 20 O70. Meee 
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No. 1 
HIGHWAYS, APRIL ist, 1936 — MARCH Sist; 1937 
Miles of Miles of Miles Miles Lin. Ft. | Lin. Ft..| Miles of | Miles of 
Traffic | Bitumen ofl, of of Storm | Surface | Gravel 
Bound Pene- Asphaltic} Concrete | Guard Sewers Treat- Road 
Macadam | tration | Concrete|Pavement| Rail {and Tiling ment Maint. 
0s 0 ES Ss ne eins etn pe mee es Oe ES a, 8. 
|, oA ieee rr | ey ae. « JO Ae eae oe ee OCHO Les 63:9 
EIN Se he eis) hha. hie 9 sad alms oa waa A 736.25} 3000. Zs | tare: 
sid, ASE Se oe rin RNa one Oe aa) 400. ee eee 9.76 
Fi eg 4. PPA ak 4,2 «apt lee) 3 fe FO4002 Uday «fee 9, 
Mirctens a Gol Cy as Poet res HS cbs ea NT Os EL. 7H 
4.82 IS TS eee Gide Pan aie 740. 1854. 2 Se eee ee 
J eS Se eee 20'5 
10’7 400. |22169 12.8 36.81 
sea eee Die Ber tot erst ol enane ere ES de a ee real Sr ee 
USS ee | aay a aa tay 4.33 60. (52500. 20.45 3.65 
LISS ir Am ESRI TS aap | TOCA, te PD Zou? 13. 65. 
2 os a 52 10560 31680 4, 61525 
5. 4 Le ee ta |e ee a We ic decd ate eats AO 9.5 18.6 
5 Se LAA 1 AE a ne ORE Re REE A Sian A Aho 0 i 34000. ie eee Nene 
re ae 5.4 ARN ATL Ey Ran 1413 | 2200. pane epee 
Dn Re ER ses | a(S 12676 4107.5 3.4 15 
Pena CM Fd tl co «elidel ok ope 11985 206. Dae, Res teers 
em oe tee es ee eee ee A 2.0 
EE lee ce SM. oo. sia cava [rua ia, od amo ee Make ntede Peneiaete ean 4. Cee, 
bff area 2. Ley ka aise |, (OOOO 00 Rewetee cy ooze tae oe oem a Re 
PETER, re oe Le Seta UAE oe aaa ehcce Pee ae one eee 21.74 
BU iy | SS (Mee ee ee | PIM aear ate et. er nic ic’ 9. 4.3 
OC Se i ae aa 3.20 sp Win Ge Sire airt 1g al 14.15 
I 0, NG. 3 cava aes: es [Pape ae se oberes 6336 Sho eee on D1. 08 
so Se a eee Preece pias: 12000. 3900. ois wl aaiiea eo aaa 
ee er er OA ba care ke 2.05 500. 4630. 9.4 5. 
cil. \ ye ea ihe eel CEPI agy Cy nce s are or ON rad Chen en atte 
| oon eee tg Re Pe nee ao 660. 3875 4.2 21, 
oe) LO eee rere Sey 5990. 1000. Ree meme y dk a'o go) | 
Oho Ae SER: 30. 947 347.5 | 2465 1093 4.3 
Oe oe ae Pe grace 6700 Fare 
ey et oy ee 36409» (1640 = ee ee 
ho els re ameagel WR caterer Sivee Ties hy Uh. 
tte 9p) ae ye oh eter ae 3200.s.s. 
rN aa ta irr ADOO9: Tile) ss) eG 1. See. «aa 
800 ft ity 4 5.45 1150. 10465. 4, 9.95 
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APPENDIX No. 2 
GROSS EXPENDITURE BY COUNTIES 
April 1, 1936 to March 31, 1937 


County Construction Maintenance Total 
BRANT :-— 
ELISA AINO Dis ore et ees sos $ SATLeaL $ 8,473.58 $ 11,945.89 
fi ethos OAR ite One 4,197.06 3,199.93 7,396.99 
ee ENGR et te et 2 RAS Berens 2,980 .02 7,299.26 10,279.28 
a INGO a Avge eet beet a. al 543.35 1,452.98 1,996.33 
Ee Tpa era rd edo te Com hte Gt eee een Or 8,269.72 8,046.98 £63162 70 
AW es Ke) he See ae Le ee $ 19,462.46 G 28,472.73 $ 47,935.19 
BRUCE :— 
MECH COVEN OG re eek Se co Suc eG $ 24,047.92 $ 8,611.30 § 32,609%22 
gi INWey iS Ret Gi ee tr Ape O 10,642 .39 15,397.14 
a NR eA Wea ka ce A a ete 30,502.70 29,090 . 87 59,593. 57 
BISGSEOLaces ine ose ee oie $ 59,305.37 ~$ 48,344.56 $ 107,649.93 
CARLETON :— 
Ghigvay aN OMS < iatihesee scsi: hag $ G&G. 21 Wh S27 35.0. § 13,419372 
e NORE Oe aires a thot ee eae 66,094 . 00 17,345.37 83,439.87 
ne ENO fete acc ite Ry ae O07 200 15,402.31 19,209. 64 
a INO Dee ees ee hay fe ee TENA 4,662.15 11,905.36 
= INGA Le eee ois a ree 9,379.54 4,638 . 46 14,018.00 
ey et en ee ge eee ae $ 87,210.29 $ 54,782.30 $ 141,992.59 
DUFFERIN :— 
Me ce LW INO 2.0) crear Deter e scat ghe: choi oe $ 3,943 .37 § 5,881.41 $ 9,824.78 
a NOEL reser ak Pn oe ete ne 7,967 . 67 9,800. 94 17,768.61 
Orangeville-Schomberg.............. 524.08 24.10 548.18 
lO tal een eke, wet See 2) S212 455 12 $ 15,706.45 Se 28 1Ab be 
ELGIN :-— 
PA a EN Oy fale coo te) SA wae ae als el LOR yep $ 19,445.85 $ 46,685.07 
nf INE ASTI en eats ce eh A 62,958.15 4,272.87 67,25 202 
oi ENO CLO a eege a a ye Ste Rae a 100,186.49 Te1O02.90 107,949. 32 
New Glasgow-Rodney.............. 130,526.16 762.85 131,289.01 
Beagle. WestslOrne, os ac scm Pon 1,898.51 360.38 2 2038.50 
Wallacetowh-Wutton......:.0.. cos. 101729 458 .40 1,475.69 
Otel. eh ei een ae coon Oe $ 093,068.18 $ 356,889.00 
EssEx :— 
TOMLIN Osan Le i a pee Ae ee $ 2,669.87 $ Gi322202 § 8,992.19 
; ly Po eas Weep eae ary it kee ae me 9,090.05 5, G20325 14,711.30 
Date Boers en ela ORI Bi oe an a 902. 47 8,047 220 9,549.74 
‘ IN iGieo Esa Meccan, eo a. 394.69 1,850.45 2,245 414 
2 INOS LS) Caone ee Feo, 179,615.03 9,426.96 188,041.99 
es INOS Oar knee Meta eo, 1,334. 12 5,928 .03 PAGy ALIN 
Pelceesiade ee. tee eee Ljeamaae 2h ot 17,591.83 
A Wey 728 We ee ek eee $ 211,386.45 $ 38,007.89 249 394 . 34 
FRONTENAC :— : 
Highway No. 2. OEE heh eee ie aes Ales $ 173,851.37 $ Sort l2 $ 182,228 .49 
; ENO SAI Osetia Snot 9,390.48 14,139.86 23,000.04 
i No. 15 oe ee Ee en eee Does 19,443.89 19,977.41 
‘ No. 33 TA Ae ae ee See ees 96,588 .06 1,664.21 93,252° 27 
a No. RP NA ly cheer oleae oe 200,284.87 20,526.80 220,811.67 
ONT Sti Gint a ee ee oT een 1 aya 58 Yaa Wed 2,045.44 17,504.61 
MPGEAL pretnameee ee. $ 495,807.47 $ 66,497.32 $ 562,304.79 


_IMPROVEMENT IN ONTARIO FOR 1936 


County 

GREY :-— 
Highw BOE FR aay saat okie cy Sa ade 
PN GER ofc ol, Bou aecnagt ee 
ae ENRAWRIND lov Ss at oh csi ma, LEA. oe 
a3 Dear eee hoes es Oe oe 
= PORE ENG cha hs aoe BL 
10) p21 ER ra 

HALDIMAND :-— 

Highw SEIN LO ns Ee ge og 
NOME OMA Saath isn eyo ortek ec 
Dopete ode ROad, . 25): oes onc cannes 
1S Ci271 ESR Ce eee Pe 

HALTON: 
Highway BN Asectie Sea eet ete e: Bee 8 ak Goll wd a 
DNIGI eee Steet on re. heme ea) ae 
os INGO eeei Pst coh Su Mls es ck ty 
- G28) eI «poke vases eee Oe 
MOM te SESE os he ale ethos eink Sheed 


Highway No. 20 to Highway No. 25 
at Burlington new Diversion....... 


Lie’ 9 GS ome eee ook a 
HASTINGS :— ; 
Highway USS AEA cA Wider vA Mises cag waet 
PC Ee Ces pee ie aeons ave ee 8 
a UO MEL ee ia Sky ee, ie 2S 
i INOS CA a eee 
os Pr) oe ease ee a cs oe 
BhOtlice tein cee). 
HuRON =— 
Highway INSOpeei 2 cases oie sy fi taani teil 
Di ae le, Boratto eee $2 a 
pe Oe AN, eta Mics ee cstv 
re TS 6 No eee eR Same aoa 
* ING oe ee a 
Preliminary Survey ae ake 
BG oad) a a 
KENT — 
Buia NO og: Bre wire Sink wo 2) 
7 Psi Serer Gee ast cis «aoe wet ws 
5 ign lee hes Se aN Se 
i. jh UR. eee ne ee 
Bra 224 a sae ae 
LAMBTON :— 
Highway SE Pay rae” a ne ree 
SNE al eee °C near, Ba 
i Pe eA st eae, 
- SO Ree Gein se dak cee as 
ss iAP ee IN eae gear ea 
Sarnia N. Lake Shore Road.. 
Sarua-Port Huron Bridge:.........- 


‘Total: . cs. oe ee ee 


$ 293,507.97 


45 

Construction Maintenance Total 
$ 5,105.17 $ 16,809.67 $ 21,914.84 
11,238 . 63 22,206.03 33,495.26 
215,549.63 15,392.00 230,941.63 
4,009.60 5,241.85 9,251.45 
PHOAEE CW 16,893 .03 39,475.85 
$ 258,485.85 $ 76,593.18 $ 335,079.03 
$ 2,001.88 $ 5,888 .15 $ 7,890.03 
28,532,105 14,624 :48 43,156.63 
2.40851 1,544.02 3,947 .53 
$ 382,937 904 $ 222,056.65 $ 54,994.19 
bem bp sey aed ke) g 5,399.41 $ 77,851.60 
15,944.53 15,235) 33 31,180.36 
1,199 23 10,826 .34 12,025.57 
171,472.34 3,105.16 174,577.50 
647 ,353 . 94 2,979.83 Ob0 aaa. 1e 
169,148 .34 2525 169,150.59 
$1,077,070 57 $ 37,548.82 $1,115,119.39 
f . 60.252. 23 7 LOL DOnaL $ 80,008.94 
8,766.58 16,179.61 24,946.19 
51,793.01 16,002.41 67,795.42 
1,259.10 1661557 2,920. 67 
18,177.39 17,977.89 30. lo5ece 
§ 140,248.31 $i Ga romLe $. 211,826.50 
§ 121,600.76 G “13,722225 Te Loooc eer 
1,917 gis 5856.15 T1180 
97.54 BGOet2 463 .26 
tk Fo 23,468 . 49 135,196.31 
1425-65 2,056 757 3,482.25 
234-608 (ly Aye eee 234.69 
$ 237,003.60 $ 45,469.18 $ 282,472.78 
$ 108,989.20 $ 11,986.97 $ 120,976.17 
2,841. 56 10,342 .23 13,183.79 
80,152.48 10,123.06 90,275.54 
19,465.79 9,978.96 29,444.75 
$ 211,449.03 G 42431222 $ 253,880.25 
$ 12,841.80 | $ 14,803.24 | $ 27,645.04 
14,468. 55 12,819.26 2 2k Seo. 
35,448 . 99 2,399.29 37,848.28 
116.97 2,621.19 2.130 LD 
225,053 .47 21,669.74 246;723.21 
TS 655 1. aa ear 18.59 
5 RE GAN” ira see Palos 5,559. 64 
y $ 54,312.72 | $ 347,820.69 


46 REPORT UPON HIGHWAY No. & 3: 


County Construction Maintenance Total 
LANARK :— ae 
Ei Wem NOL een ate ates ase Po 12/302 07 FA LO SoUs One . 23,060. 14 
id TAS e ey Lae at ep ea A cae gee 100,510. 48 9,421 22 109,931.65 
aa INGhee oO Sai tr eee ee ue 60,591. 44 8,502.79 69,094.23 
SOTA ae ee ahs Rte ee S lio ooleue G28, 204208 $ 202,086.02 
LEEDS AND GRENVILLE :— . 
TEAL IEc Ca NO gael ad NM $ 103,448.00 | $ 18,021.36 | $ 121,469.36 
INO elo weeecareeee see oe hae eee 282.48 1G.G55¢07 16,918.15 
a INGE tere tidetarry wey ces 55,227.79 9,978.18 65,205.97 
oe Nig Ue Warne ele eo nt: eae a Ala 8,687.92 10,099.49 
s INORG orice oe ee Pea 2.505 .82 5,674.81 8,180.63 
Homutou-VWeStpOlrte an wack. oe: he 47,961.49 4,952 . 54 52,914.03 
PPeUMMaryeOUrViey ser onde es «onan. esis SAO IO Mn tie ee ets omer 3,459.89 
4 Bay Or es Sa ay a $ ° 214.297 04. $ 63,950.48 § 278,247.52 
LENNOX AND ADDINGTON :— 
Highway Nae ite eateries eee i$ 7,081.95 $ OF7 LE VTO §. 153793.06 
ING hte Ach en aso. kro Suat nate 9,733.76 5,940.37 15,674.13 
ay ENeseaee eee as ers Menke eae 118,056. 13 7,089.06 125,145.19 
-. BNIOSEA Lee are te PRN TR 23,119.59 Lie2 1 OS BA SOUnOZ 
ENG ets tal SUSI Cl hae Sichs ai ooceteee S00 a OOO Gian, Oe ett a eee 8,646.76 
OL ALS see ee eee $ 166,638.19 $ 30,951.56 $ 197,589.75 
LINCOLN :— 
ATO W A VIN Or sie cael poetehee es <i x's sx oie § “92 128717 S ML 537229 $ 103,665.46 
ay INIO MA roa t east ante BY 9 380.79 432.80 813.59 
: Nyse acai ri Pet Ae a5 SigtsoaOn Si7 21 14 45,905.11 
asGialie ae eee: ens $ 129,692.93 Sea: 691.23 2a $ 150,384.16 
MIpDDLESEX :— 
Highway ING pee fe nee te AAR oe $ 6,868 . 82 Greece tu GY 22675292 
BNA ee fete, ne oe EW Roald 2 SU OuLLd 10,410.57 43,192.84 
a NOM A erase er) Mp 2,406.95 Lee oe O7 20,929.57 
i INO Se eee Reet 1,057 .33 6,093.48 CLOORSE 
ie INGOT een dearer: haga 2,348 . 20 Soot noc Hlo0L oe 
Delaware-Strathroy. . MS ee ete 1,760.94 1,814:53 Seiwa 7 
Ten eet ne $ 47,224.51 | $ 58,035.62 | §$ 105,260.13 _ 
NORFOLK :-— 
Highwe ay No. 3 By gin ae oe Te epee Ae $ 1,583.63 $ 9,388 . 54 2 | LODZ 
INO: 2:0 Dae ewes Seeds see 485.00 Piva) Waa’ Wk 2 LOL OE 
ce No. 19 A es Pee Ale 2 602.98 
si IN G2 be) oe! Ras morte thas ae. Sy A kev 6) 4 452.17 (ip(ia WS: 
Totale, toe. eee $ 5,498.52 | $ 16,508.93 $ 22,007.45 
NORTHUMBERLAND AND DURHAM :— 
Highway No. : Ne Py ees ee, UNM $ 29,214.69 -| $ 41,907.92 Sed L2G 
‘ No. 28 I EN a ER 1,269.24 6,924.13 8,193.37 
, No. 30 wt Reet t 1 fa Ie 70,680. 07 15,812.87 86,492 . 94 
ING OO Ee artis, oe ee BOLO Oe AU sa0) 34,608 . 12 
Op altos teat ae eu $ 134,271.82 $ “O66. 145 222 $ 200,417.04 
ONTARIO :— 
Highway eet 2 a ey yeah Be A Re ee eae $ 4,566. 10 $ 12,195.53 S  162/61263 
a ie is Man en Ss hee, ok) Pe 625, ie 4,274.80 4,900. 52 
cP Ae Ree a ae | eee ee 20,398 .55 | 28,029.89 48,428 .44 
ja eae ee $ 25,590.37 | $ 44,500.22 | § 70,090.59 
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C , 
eet ounty Construction Maintenance Total 
Highway No.2... ~ eis 
away NO. 22... sss esses sees $50,108.65 | $ 9,624.45 | $ 59,733.10 
Me ee 3582.40 ee 4882.03 
Pmone Oads <4, fsck. 2701 a pe nena 
aa) M0) 6. 4) e548 Se" fal 'g °& ’ «Ue : me ese 33 
SLOtaliny 42 @ ane ne tee aoa ee —e 
Bars. ae eee $ 60,902.96 | $ 17,962.79 | $ 78,865.75 
Freinway INOS... « .s 95 2 96 
vas eee Sy $ 222,158.33 § 5,210.16 $097 or ia 
a ee ae es ae NAloroes 6,497 .60 11,91 2 
Note a eae 317.35 5 110. ee 
Me see 720.07 10°280. 51 1000.68 
Orangeville-Schomberg............. 1,373.47 Bua, sles 
Nashville-Bolton................... 27,638.11 1061 sore. 
“Oe ca tS ae 144,837.79 5,077 33 149,915.12 
Petes chat Sei or ee ae : ; ‘ Nae »915.12 
pen Gl alee. ae i ee $ 402,458.44 8 32,887.92 : ERE 
Highway No. cee ee POY ee Ee ee $ 2,011.04 $ 3,104.29 $ Oo loss 
x us oe E> han Ea, 0a ar eee eee Oe 21,341 81 10,746.56 32 088 .37 
7 WL, 25,053 Re 15,0225 40,675.83 
ING amas cit ie a) ik wees e 7,129.78 16,539.10 23,668.88 
10) 52) EP ea uae eee, $ 55,902 35 AB, 66° 
PETERBOROUGH :-— Pea eae se LS oe 
Eloy A Ve OR eas hier o. 2k acsare, 81S wy ope a ark % 147,762 004 $ 27,906.64 $ 175,639.18 
Y Nore es a 2 ee ee 104,789.61 9.070 rire 113,860.38 
BCL 0s fo usa eke os 82.41 217.02 "299. 43 
otal vsee...o a cree Sate $ 252,604.56 37,194. 4: 
PRESCOTT AND RUSSELL :— ies ic? ames 
‘SH Tne oem $ 67,775.77 | $ 28,937.62 | $ 96,713.39 
PN Gia ais wee aid his alee, eee 3,582.31 B,2020.25 6,784.59 
Aa esse oh oeuaee se $ 71,358.08 $ 32,139.90 $ 103,497.98 
PRINCE EDWARD :— 
Highway No. 14 AMEE Aen DDE oe aeTe ND $ 2,125.04 $ 9,501.28 €. 11626752 
(toe ee eco Peete eee 62,316.90 11,589.10 73,906 . 00 
UO pellum beteunar ee Ble § 64,441.94 $ 21,090.38 G 8bjpeZVe2 
RENFREW :— 
Highway No. 1h sham Se heer ge ete ho et § 148,294.96 $ 16,993.96 $ 160,288.92 
ae Dra odope oh bee ples ce eee: oo 8 120. 47 631.85 Todas 
PROGA LE ee wees etn ees $ 143,415.43 e TEO25.0" $ 161,041.24 
SIMCOE :— 
Bietiway NO, Do caw. ctr ee cae ess $ 14,693.23 $ 127488 $ 21,964.61 
me i Cg LG Wied ae eee 5,618 . 67 18,504.61 24,123.28 
a PCAN Pees tues anal areas bas 208,001.05 17,824.77 225,825.82 
- TRIGA Oe soccer or a 8,015.10 15,354.13 23,369.23 
‘ip I (oys GAA A=. RIC re eo ene 45,284.21 17,550.06 62,834.27 
Atherly-Washago......-.+-+.-+20+5 665. 22 1,803 . 00 2,468 . 22 
Orangeville-Schomberg.......-+++--- 1,078.28 48 .23 1126-51 
Elmvale-W asaga. «2.5. +- bees eneees wees o) ears a 3,493.16 10,754.47 


$ 290,617.07 


$ 81,849.: 


$ 372,466. 


48 REPORT UPON HIGHWAY No. gg 32 


County Construction Maintenance Total 
STORMONT, DUNDAS AND GLENGARRY >— S SRP A 25 052.41 $ 28,428.53 
Hi hway ING Rien cin ee ao re elev $ 3,370. 12 $ o; 98.17 184,456.77 
an IN ts tees te ee Stes a oe 178,528 . 60 5,9: 135 263 04 
CN ee a we en 125,139.16 10,123.68 )) 180,40 
ih ee ee ane ae $ 307,043.88 | $ 41,104.46 | $ 348,148.34 
VICTORIA -— re < 9,434.62 G13. S(onoa 
Re NCR nee ey bs wo Be $ Firat $ Sanat 55°130_98 
5 NOms Oita ote hee Ss kt See Ue cets 5 58857 148 683.75 
MET cS 6 CO roe, ek a As ete 143,095.18 0,080. , 
AUG al eet sc Be | § 194,583.38 G. 2aA0tls $ 217.090 336 
WATERLOO :— is ! a 2373 11 g 2°07 0k 17 
Heli @ ABUL V od N Os ad bo eect rei yh este ab $ AA ale $ een 53,159.09 
i No. 8 DL AOR ER cee Revs We Rd Teme NS es leh e's "417.29 3256 18 TTT 
i No. 24 Poe net ey peat: sine 527 68 1905.47 2433 15 
pe No. 24A eae eee ie sf See 3'063. 47 38'917.10 
WWTenlOO- HLM auens axa as oes a ee nee , 106.96 
rcimiiaryeOUrvey,... ada 2s do ee Were ae og | i 
Seca eee eS eek te $ 81,965.80 $ 19,594.14 § 101,559.94 
WELLAND :— Ke 8 326.6! 8,891.18 
Ppa NOMS ey aye aetna ae re ee See $ fee $ Fatode 
cs Vie aa Ue foe a ee ae oreen ee 44’934. 95 
um No. 8 BS OS, 1d ee aaa ee : 68 4 427. 36 4712.04 
és Ione: Once cine rede aie: rd b 234. S| els | O45 88 
Sr aC vee Bernat fey y cca see oan ak Sa 173-07 LO est oe aa 
| GYov eae iin Conia $k eve 00 ian hh Aetna ree 1,024.43 Peiieoo _ Be Vs 
PO tale ees ORS cet et $ 70,897.87 cane Al a Vf | G “O2T LoS 
WELLINGTON :— ; a Font Beh al 97 497 24 
ay ‘i Sl tOsSo $ 24,310.38 | $ 27,427. 
PR WayaNOnO. < set sews + oacied esis $ 3,116.8 4. : Ae 
it NRE Re Ree cee Re Ca ee 1,128.38 eae See 
rk PN Come) Peterlee: Se Mint eae hte 8,260. a8 sya e tae a 
cs PgR erie eat, Secs 2 oles ae ae 128.28 pie iereaae 
ef ING 24a ee. ee thie ee ne ee ae 
ocaleee eae wee we? BoA AN oe aera $ 55,468.12 
WENTWORTH :— | , ey 
a1 47 5 6.138 
lbh Ore os oe sie Sl del < vlogs S 31,470245 § 9,085 . 68 | .$ 40,556 
oe IGE eo gC ae ee 23,553.14 39,333.17 sere 
i PSMCee eee cts Wee 16,677.93 11,032. v5 eae i 
ry, INOS cetacean nel RAE ee 95,057 . 84 9,072. 50 , 
si Ponce | ig ee oye ee Bo 7,878 .05 8,415.35 16,293. 40 
es CEPA Ne an ee gies 1,424.36 | 4,129.50 pe 
6 No. 25 Sareea) elves yar aten eis. ell cl teuieke, ape) 37,038 . 04 68.07 4954.44 
Darkie Side Road. oer i. eee a ee 34,106. 58 847. 6 Ss Be ee 
MMACeTINeTE Mw (1b. Oli oc waer? os 6. oe ss 32.96 PASS BON) ene Si 
Paral’ ay mys ee wa § 247,239.35 COS 2 DAD Say. § 329,479.92 
Y ORK :— | | Baa: 
Pir livaNgeN OMe ee one te toa Soc aiea |S: ZIT 244 0 | $ 9,825.90 § 227,070. 40 
a BNR oie ae ok ene oe ee PALITss 2,875.65 | 4,087 .53 
ii DSi.) ore ieee ate agTb DIGE TO | 1S;,603 0787 44 13,957 .56 
CONG le a ee 63,445.84 | 20,662.43 84,108.27 
PNG OT. ne. 104,848 93 | 4,184.86 109,033.79 
OGPEHEDITeChy 825, Menino tai lee | 4,783.09 | 1,889.05 GOT 14 
Kieinbure-Nashville. ¢..2.. 01. 28.... 13,087.51 | P0077 oO) 14,446 ; 31 
Orangeville-Schomberg.............. | 228 . 90 | 10233 2392238 
etl hots tcans, OM, $ 405,204.43 | $ 54,410.80 | § 459,615.23 
TYENDENAGA INDIAN RESERVE :— 
PrcEWayelvOr 2.3.56 oes fis eos oe | §$ 386.29 | $ 2,053. 63 § 2,439. 92 
TOWN OF BURLINGTON :— | ; 
Pelee ee tee 6. glans aeake-teone Oa oe nee 289.62 289.62 
TOWN OF OAKVILLE :— | | : 
PIISOAWALN Once a dike sk I, 2 BE ae | 142554 | 142.54 
Shon D TOTAL... 6. al ohT.019:427 44 1. | $b doo. 218. 22 | $8 557,645. 63 
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: EN r IN ONTARIO FOR 1936 49 
APPENDIX No. 3 
SRRSE EXPENDITURE BY ROADS 
April 1, 1936, to March 31, 1937 
Highway ati hae 
Ne Location Mileage} Construction | Maintenance Total 
2 Windsor — Quebec Bound F 
ec Tibury., uke seas $ 1,097,611.07/$  218,252.48/$ 1,315,863.55 
cs HE a a oe 9,090.05 5,621 . 25 14,711.30 
3A Chambers Corners to Thorold] Spies oe 71,146. 45 110,790.34 
and Wellandport.....s.s...5 22.2 | 25.569 .37 A 
3B Windsor to Highway No.3.....| 5.33 . 70 6s 4,659.70 30,229.07 
4 Port Stanley — Flesherton 155.5 | pe Reo 2,245.14 
ae snerton eps 246,494.27 53,826.66] 300,320.93 
6 ce Dover — Hamilton — Ow en . ee teas 117,462.11 
ound 
TL Ry Ge me as a 149.6 60,050.57 35 
7 Sarnia — Ottawa...... 85 eer tl 2 125,755.45 
BE Miecetarells-- Goderich 17. || 188.7 SOT aco hee Bie oe ee 
SAG ebavids — Queenston. ....... 2 96 ur 47,061.60 345,051.47 
9 Schomberg — Kincardine.......| 112.8 31 749. 27 ‘ ee spe 
Weerert Credit — Owen Sound... . | 105. 294/93 3 Rea oP ees 
leona pever nt... 2c. s oye 95.8 69,064. Ae Ss Ee 
12 Whitby — Midland............ 97.7 228 399. ai ee Sera Cie 
14. Picton— Marmora............| 51.4 Pe OnSeRe 45,854. 66 274,254 26 
15 Ottawa — Kingston. . 181, 10201264 Ee Filer hs 
16 Ottawa— Prescott.............| 62.3 121,321.7 a eee 
17 Point Fortune — Pembroke. mh eT 214'878 06 acs a ene 
Pee windace, ae ee 78,06 61,333.89] 276,211.95 
(OME ee aewell— ‘Tralee... 2... | 92.2 128/974. 34 Soiree pele” Sica ee 
20 Niagara Falls — Burlington.. 5a 3 45 346. 70 ee pepe Se 
20A Duff’s Corners Hy. 2 to Highw ay . ee che OO /2i0nae 
No. 20 Hamilton S. to “High- 
SERVIER hs oe vo ns HSS 16.18 24 .36 aly Aer 
21 Morpeth — Owen Sound. iv 211.8 sateat ie Baie ; Dae 
21A Highway No. 7 — Port Franks. aoe 35,448 99 se peepee 
OT AGH = ALINE en os eee ve | 66.8 74, 2714. eee 
56. $ 1,174.30 8,714.67 9,888 
93 London — Arthur.............| 86.3 11,031.94 22,859. oe 
D4 G 1 4 Te | s rae aT hettee” 22,859 .09 33,891.03 
ey ce Se Dower: Mireowe <p die 6,765.88 16,529.66 23 295.54 
aris — Galt era 071. 3’258 4p Cian 
a a aa 13.1 1,071.03 3,308 .45 4,429.48 
g ae 14.37 208,510.38 alice ze 211,6 
26 Barrie — Owen Sound. Sry ee 30,597 . 92 39 247. 16 area 
Ure ochombere —— Penetanguishene. be Be 150,133. 14 21.734 4 > aie 
wb eare Hope Apsley... s.-.>-»- | 67.9 106,058.85 tr'g94-90|  192°053.75 
Soe racievilie — Arnprior....:..-.| 76.4 69,366. 69 22'484 71 91'851 40 
30 Brighton — Havelock.......... ao 70,762.48 16,029.89 36°702. 37 
31 Morrisburg — Ottawa.. ol eee 187,908.14 10,566. 63 19847477 
32 Gananoque — Highway No.15..| 12.4 2,505.82 5,674.81 "8'180 63 
33 Stirling — Kingston... ..| 86.2 311,328 .01 23,504.24 334/839 25 
34 Lancaster — Ho tebary....-c} 3eed 128772147 13'326.16| 142,047.63 
Bert indeay > Rosedale). 5: on | 22.1 47,046.99 8083. 9 55,130.98 
36 Lindsay — Bobcaygeon. | aed 143'095. 18 eee . 2 cues 
37 | 29.3 | 18,177.39 17,977 .89| 36,155.28 
M v Pp S13 ie“ 
3s fect — Highw ay No. (Pewee : Wyte be 200,284 .87 20,526 . 80 220,8 
| 7 ; 220,811. 67 
39 Windsor — Belle River. 27.2 1,334.12 5,928 .03 1 262.15 
40 Sarnia— Chatham.........--- fees ee 244,519.26 31,648 . 70 276,167.96 
fie Mapanece— Kaladar, .. 2.406 2<- mee 23,119.59) 11,211.03) 34,330.62 
dee rocicville — Westport... +e. 43. 47,961.49 4,952.54 52,914.03 
New Glasgow — Rodney.....-. 1 130,526.16 762.85 131,289.01 
Eagle — West Lorne........--- 3.4 1,898 .51 360.38 2,258.89 
Wallacetown — Dutton.....--. 2.6 1,017 .29| 458 . 40 1,475.69 
Pelee. [sland incense ae 6. 17; 380 22 211.61 17,591.83 
Sarnia N. Lakeshore Road...... | Seana ise ho Oe Oe re | 18.55 
Sarnia — Port Huron Brideen alex See? 5,559. oT eee ar a a ree 5,559.64 


VAS kc deca ole oe 


, $5,887,513. 72 


$1,498,030 : 


$7,385,543 . 93 
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APPENDIX No. 3 
GROSS EXPENDITURE BY ROADS 
April 1, 1936, to March 31, 1937 


Highway No. 


Location 


Mileage 


Construction 


Maintenance 


Total 


Bou oder OF WAlC yten, tec eaas st <a 
Brantford — Eastwood (Burford 

Ha eUGL) ey, Senne NE. tat tas Ae 
Delaware —‘Strathroy.........2. 
Waterloo — Elmira............ 
Orangeville — Schomberg....... 
MmecnyStrcetne wit se hese ae oe 
Kleinburg — Nashville......... 
Elmvale — Wasaga Beach...... 
Pet ya nV AS APO.) casey ie 
TAR OVS acy (STEW GV Eo aie ene ae ee Ae 
A VIOCRUSIOTICe oewe es Miele Ok Chine: 
Highway No. 20 — Sees No. 

25 at Burlington. . mm; 
Windermere Cut Off........... 
Darkie Side Road. 


Canal Road, Humberstone — 
WUE ATIC: fone te vba Ste Ue 

Dominion Road, Ridgeway 
TP Ohie Tics eels hee one een. « 


Preliminary Survey, Res. No. 3.. 
Preliminary Survey, Res. No. 8.. 


$ 5,887,513. 


10,0 as 
1,760. 
30,309. 
3,204. 
796,974. 
40,725. 
7,261. 
665. 
8,646. 
orl oUs 


169; 148. 


72 


$ 1,498,030. 21 


LOSOT7 .O7 
1,814.53 
3,063.47 

144.66 
9,946.21 
1,999.41 
3,493 . 16] 
1,803.00 


7,385,543. 93 


21,049.08 
OO Okt 
38,917.10 
3,349.39 


806,921.03 


42,725.03 
10,754.47 
2,468 . 22 
8,646.76 
17,504.61 


169,150.59 


288 .65 
38,901.97 


1,245.88 
2,801.96 


341.65 
3,459. 89 


$ 7,019,427. 


«a | 
i= 
on 


008,218 . 22 


$ 8, BB 97,645.63 
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APPENDIX No. 4 
SCHEDULE OF ASSUMPTIONS AND REVERSIONS OF SECTIONS 
OF THE KING’S HIGHWAY SYSTEM 
FOR THE FISCAL YEAR ENDING MARCH 31st, 1937 


During the year the system was extended by assuming 2 é 


making a total assumed of 3,808.92 miles. A list of the roads added to the system, together 


with the mileage and date of designation, also a list of roads and mileages reverted from the 
system, is as follows:— 


The King’s Highways Assumed Between March 31, 1936 and March 31, 1937 


16.55 miles, less 4.04 miles reverted 


Date of Total 
County Designation Municipality Mileage Mileage 
igi ioe i 12th August, 19386........ Amabel Tey wee: 1.20 
Southampton Town..... 3. 95 Jd. 
Se iccOnnn er = -......29th July, 1986........... Gloucester Township.... 9.80 ¥ 
Osgoode Township...... 12.20 22.00 
OVS Sahat: (a 10th February, 1937......Mono Township... eae, 3.55 3.55 
Se eg kn, oth August, 1936.........Aldborough Township... 4.30 
16th September, 1936..... Aldbo: ough Township... 3.40 
Dunwich Township..... 2.60 
{3th January, 19387....... Yarmouth Township... 0.22 
13th January, 1987....... Port Stanley Village - 0 coe 11 09 
Popenacn ess... 9th Aisiust, 1936.05. ..2. Wolfe Island T ownship.. 2. 40 2.40 
iS. Ug A een April, 19860. Soho). St. Vincent Township. . . 0.34 ). 34 
eta alas yan. « . Z(t March, 1987.........N. Cayuga Township... 0.75 
Cayuga Village.:....... 0.55 
Seneca Township... 8.30 . 
Cc onia Village....... 1.30 10.90 
Rn ~T rr oe as € Q9 
BREE enced ee bt h August, 1986.........Nelson Cownship....... 3.83 e 
SS ae 7 : Trafalgar Township..... 5.88 9.71 
392 D ee a me “ee 1 27) 
Maria NO) Ok) eign 19th August, 1986....... Sec tel Township.... i VEO 
SA ke a h August, HOBOS si -Jenohe COR WItIh, 182 Sia « 9.46 ie 
UNG <0 nA a ee 5t gus Metacde Toni eo 6.90 16. a6 
of ~ = ig pe oiad ad 50 
i iber, 1936.....Caradoc Township...... 10. 50 10.50 
MURCUGSS <5 ta ae 16th Septem e a bs louse Reena 705 7 7B 
INKa elie. | Senn rrr 9th September, 1936...... ee hate one 
Gly TR ee a h August, 1936. ..........Mara ‘1 OwnSHIpP. 2.4.4. ec 
cates Be ‘ Rama Township. ..°..<. = ; 
24th March, 1937... ..... Brock 7 ownship........ = hoes 
Thorah Township...... 3.95) TGns2 
36 ‘illsonburg Town...... 0.20 
OCG: Oo cee ae 9th September, 1936. .... . Tillsonburg To ee ne 
pe 11th November, 1936..... Tillsonburg own Nas 0 ae 0.33 
UAL SO! Be es Albion Township....... A Od 
ISG |e Ln eee 12th August, 19 at aie 0 a7 
loronto Gore Lownsitip. U =e 
10th February, 1937...... rei d on I ube am ee 5 ! : ne 
Albion Township. ...... o.1 -OL 
é Vanteloale Hill Taw ) RR ).88 
Prescott ere otm May, L080... 5.025... ankleek Auill Fowsl. 4 ie ( 
Simcoe. eee 5th August, 1936. . cere BT 2 gerne pales 3 10 
Uo a ae a ae ROE rem 3.85 15.82 
3 ah ship 3.29 3.25 
A 36 La eee DS LOWNSHIP......2:6- ag sae 
ES ae a ce tse : E ein Township...... 3. 15 
VSS Os ee ae eee Eramosa Township..... 6.15 3 
Erin Township......... 11.50 20.80 
1936 Etobicoke Cow mshi. | Maa ee 
aia les € ce Si ee ene eae 12th August, 1900........ King To WHSTID Ae Mowe. 9.00 
Vaughan Township..... 9. 11 
5th August, 1936......... Vaughan Township. .... a 06 
10th Ferruary, 1S Sy ae eee ee King Township........ a abe 
216.55 
; : 37 a 
Reversions in the Fiscal Year Ending March 31st, 193 Total 
fe ite Mileage Mileage 
ior Municipality Mileage sVAlease 
rsion | ecaeaen a aa 
County Date of Reversion Thonbauaih a 0.76 0.76 
a is} Te a te ol As P 9 , 
steer Re iors at i uss 2 26th January, eae ro Mosier Wolfe Island Township.. 2.40 2. = 
16th August, 1936. .....-. Township..... 0.50 0.50 
Frontenac PE nits yo el sale t i sare 6 QO Asphodel Towns Whale 10 
11th February, 1937......4 5 et ae erin 0.10 0.10 
EERE DOF OUSV ys vst sms. 0's she Sophiasburg Townshiy . a 
i 18th October, 1936....... acy Seorhaeadeeen = oa hj o ().28 ().28 
4 1S EN ae h August, 1936........ Pembroke Township. . Dae: a 
} ERSTE VE et ts boo, 6 oop ei 3% 16th August, er 
7 ee 
5 
; 
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APPENDIX No. 5 
GROWTH OF COUNTY ROAD EXPENDITURES AND PROVINCIAL GRANTS 


Year work was done Number of Counties Expenditure Government Grants 
Ne eae at ys Wel! ise oA 4 $ 166,149.06 55,383 .02 
TO ee ee ek ses Wee 1, RAS ae a ae ch 291,084 . 42 97,028 . 48 
| ING A Retin i Se ge a a 179,593.62 59,864. 53 
jE UGA 8 a ke a a 10 247,102.37 82,307. 45 
NE Ce 2 SOO Si rea es a 14 383,518 . 86 127,839.62 
VS emi Mole, ak ac, 15 429,393.57 143,131.16 
RE ZIDS). al Md ca ee 16 440,374.08 146,791.36 
TENT A Ys oe 6k 7a me Se OR i, 5a, 0 Loa 184,437.54 
LN cS Aly ie i oa cee a 19 TAZ OZ. oz Dood Gow 
TN Me for Ae oe tee ee 20 898,631.18 299,543.69 
ROR Ee A ROL Sei cat eine ncg tee 20 847,684.15 282,561.35 
LOM a be 4 Ma alee Mi Re ee eee ea tema e 20 130,021.93 261,840.61 
LU Sree eee cine ett Phe) cba ns SEO: 20 ' 811,540.05 PAAUES BIR © 
ONG eR RTIAT heli. 3 iret ake ss aot 23 955,447.19 a21 000 210 
UNO a Din co" et als, et a, 8/2 a ae 1,388,341 .87 483,621.32 
LO ee te aoh aie ota 36 2,226,899. 70 815,440.01 
EL een Me eda. PUA a ee ren ort Baa air 5,714,937.19 2,623,719 .24 
MA) eae eb nes eo a Potts dee we a 7,956,863 .72 3,626,418 .08 
AUDA eA Ra en Ee SR ean ee SE 11,078,288 . 39 5,119,882 .26 
1 ree Md bah co nb eth 9,162,491 .79 4,258,339 .83 
ey ceo eee eas SA oe en de athe 7,403,509. 96 3,418,523.07 
Peete ea rah ee ect shee cn hae 6,861,451. 62 Blea la OO 
LES PASS? SPS 2 8c Seam anaes San 6,608,431 .04 3,222, 6720010 
VUE Fe ei oOo RA aa 5,838,445 .12 2,913,660. 96 
enn Sete ark Rio rae Ni Js cn EIS 7,424,464 .85 3,706,719.88 
ey en SATO A lr ae te 8,784,420. 42 4,360,222 .86 
De) RENE nk ee Re ee nk hy 9 212,758. 04 4,591,110.16 
ROR UEE Con >< nee eee 8,929,424 27 A AGS b2(.L1 
102259) Ihe oc. Na en ana 7,265,300).65 3,625,860. 66 
eee Me eee = 9 Pe ee 4,214,410. 70 2,100,457 15 
BERS = eee eh ee Sen 3,058,622 . 91 1529. 228 20 
a eR ei pe ee ree 3,391,768 . 96 1,695,291 .35 
1 eRe ELE, 20 eke eee A SOLO a Loma RIO iS) 
TO pees tru aie. ie ed 3,438,188 .53 1,718,944 .63 

orale tovdates eet A ees ee $130.767.0 LL. 66 $ 615623-563 (32 
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APPENDIX No. 6 


COUNTY ROAD MILEAGE AND EXPENDITURE 


From Inception of County Road S 
Provincial Subsidies on 1936 Expend 


53 


ae thd 


ystems to December 31st, 1936, 
iture Being Paid in 1937 


| 


5 8,306.3 $130,767,711.66 $61,623,563 .3 


Year of Road Mileages 
Patap=, j=———_ |e Total 
lish- Count E nA 
County ment | County Sub- Red cha Total 
of Roads at T +xpenditure Government 
System < R en otal to end of Grant 
Roads 1936 
Miles Miles Miles 
OSes tht Ae Se 917 ; 5 9 7, 9 2 9 5 - 
Br SE a ae nee 2 24% 92.3 |$ 2,410,442.80 {$1,196,987 .25 

NUK ob ko. anne ba Bans eae 1917 217.9 To » 999 BI Oe OND AC 
Carleton 1909 151 pa GAA ; aS . 92,0 ta 44 1,636,293 .48 

Oe aa fol.1 | 89.6 {240 6,799,873.14 | 3,192.858.87 
Elgin eae ee “2 tee aea [145.3 1,382,578. 94 654,322.39 
Beccx 2 OR eS TY SI ie 1916 Be 18.3 ODE 2,4 $3,644 af 1,168,607. 91 

OSES ea oa err ae 37.5 49.7 6,118,806.73 | 3,003,791.63 
pigeecne 2 he 1906 131 4 28.5 59.9 | ,583,505 . 82 725,743. 90 

ie eta 2 5. 1918 170 8 04.2 5.0 3,367,289 .05 1,660,767 . 67 
PROCTMATIOC. (Asia. cl ka nk. 1911 P57 50 ae. 7.5 2,575,284 .66 1,186,301. 93 
[SOD ie 1907 123.3 [ape (128.3 |  2,275,389.60 | 1,041,749. 40 
Hastings...............) 1904 | 311.8}........ 1.8 |  3,402,052.08 | 1,573,885.48 
PUI OVEM EI fut ok... es 1917 BOSD, | sod oats 2,799,229.90 | 1,336,349.70 
Real. ae 1917) |) 262 9.5 272.2] 4,511,675.16 | 2,252,169.32 
HP ATINO COMES, me Was tens 2.4 3 1918 228.9 12.0 240.9 | 2,648,013 .00 1,275,008 .91 
lL Geass Aah a ae 1903 223.7 i.2 230.9 2,788,083 . 96 1,316,128. 93 
Leeds and Grenville ey 1910 230.4 | Nees 243 3,682,713 .67 1 649.51 
Lennox and Addington. .| 1906 BOO. Bak ee no 130 2,650,895.28 | 1,280,123,34 
IARC CSS) tL. ee a 1904 123.8 12e8 136. 1 4,162,415.88 1,818,021.10 
Grate SSS). A ec eee 1906 401.1 2 {43 1,284,633.69 | 1,958,006 .67 
GIS Gh ee ee 1917 AQ S! Waa os. |20: 3,288,678 . 45 1,558,666 .03 
Northumberland and | -s. 

(OSCE ave Os Go, eee eee 1918 BASS. We eee 44, | 3,132,134. 92 1,537,781. 74 
Ove OR ele 1918 188 .7 13.5 2 2,081,310. 94 1 007,021.43 
PORT OLcrer ene seat vie + « 1904-7 193.7 3.9 17.6 2 932,988 . 76 1,293,796. 11 
IRS 9 a re 1906 PAG a. WA ots 146.3 2,560,472 . 36 1,142,118 .26 
EGR I 0S See a ea 1907 165.9 (aes 73.4 1,714,666 . 98 772,373.61 
Peterborough.......... 1919 | 124.3] 40.0 164.3]  1,104,891.14 527,805.21 
Prescott and Russell....| 1917 Dae hh) Gee ae 247 .& 4,273,361.74 | 1,909,234.79 
Prince Edward......... 1907 PAG be ee 147.2 | 038,769. 93 930,407 . 15 
PROTEC Wier Shs or eyieles Hae « 1918 Dai eae i) a 219° 4 3,163,093 .13 1,567,750. 68 
Pee OR A Gives bse 5: 1903 Bt. t Jrceteee 315.7 | . 4,074,699.05 | 1,881,987.18 
Stormont, Dundas and | by A eckae wel ee nee 

Glengarry............| 1917 Ac Meee se 161.7 | 5,446,287.37 | 2,649,621. 06 
Victoria sat 1917 | INP! ay/ ool | es © veers. | 2,563,239. 91 1,270,654 20) 
BV elo: Seok unas» + 1908 | 170.4 | 13.7 |184.1 | 3,904,826.10 | 1,905,814. 15 
Be ane a4. cts ok 1912 | 101.6] 16.4 [118.0 | 4,726,259.02 | 2,183,777.74 
Wellington............. 1003: 0827.7 13.0 [340.7 | 3,716,366.29 | 1,731,050 .0) 
ReemiiOLt ioc, vate f< 1902 .| 127.6 re limes. 189.1 4,197,838 .07 1,914,283. 19 
York 1911 39.1| 261.7 [293.8 |  12,623,671.13 | 5,897,139. 54 
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APPENDIX No. 7 
SUMMARY — 1936 
Work Done on County Roads 
Miles of Road Surfaced 
Surface Mixed Pipe Steel 
Name Gravel| Treated |Low -Cost|/Macadam| Cement New and Arch 
of or Gravel Bitu- or Concrete||Bridges| Tile and 
County Stone | or Stone | minous As- Culverts; Concrete 
Surfaces | phaltic Culverts 
Concrete 
Leh elie eee ee Ll RU Renal heer Ss aieacan Saal eae ae ree 1 10 
ICE a ae ee Syke) pases Al eee Br Co a. eee a erat aan oe 4 12 1 
Gar ietont 3 os ee 10.40 Lt 6 Gian (na Re pre al ea mn ere We | Dey cc on 2a ute 1 39 i 
Diteriie o) es (ADS St | | aeteest? coop gah | RMOP eae nui teen) Og dene ate sce Aah! 29, Ais) 1 Bony Lio ee eee 
Jed ahi eee ea SE OU ict, town Sten Pee ce AGN: | occ eee Mls tie dn a er Oa ree cae LAN ee 
DAO a ee ee 1 Wes G0 eels 15 a Ri oe et eS IPSs Zo | epee 
CTT Aes ee aes, ol cot oe) wars 3.80 Wet'ss Cie Cie mee nee 1 L , nee 
Gravette: ier LO) eee ae 2 a fal Pa AONE ei? (eA EA Deena. 1D eee 
Maldimand:.../4,. 2 SiS SN LOE pga Wat Masi el OR Mie) Lower tN idee (la 5 yal 7 
1S ANNs) obgete hep Ree feos SES rete hte os eet ee a cde aol Eecearaae 2 yaks: B 
[2 Bie sit eee Gee wis) ae dee ae ee L(t. ae eae eee 1 TZ yn eee | 
EAT Otero ie eta PUR ae Mtr oR el Fecha. Reese ay tee > Mem retina, EL Rian RL EN he: 
‘ete ae ee Co ee Ae SGU Wh ban ee Tei Nh ae 35 1 | 
hamptons. .s.....- 5225 Sel ee cee ee | eee eG Oh ee ee Aes, aI eA 16. --j Seen 
fernankow ees. . (oo QD Dae (Vaastu Steed eee te ees a 14. 20... oe 
Leeds and Gren- 
il oe) 5: | ee 1.00 FR ES. OMe mn sees ak AD hep 2 10 WN 
Lennox and 
PA GAT © EOL 2 ecto te, te-2 3.00 FAA | 0 ORS eee te a Nee oe All Ren 5!) eae 
[eaeolaiaee.. ie lla eo ase 0 Wintel ieee ees a ae Pk he 0.20 3 24 1 
Miandlesexaes tee... PCE as go Anke (eae. |. mee ee se Re x AQ) > oil. eeleiee 
Net Ol Keen ess cue TRG an eee eee ie oe camel tee ee ae Ned Se 16 5 
Northumberland 
SRELSES BY Gb Stee 8 eb tee Sf abe ae | a ne Uae a as || er Zo 2 
\ORTATLO: Soe ee eeUOl evan ttt OE OOP NEE ae NS eo fee eee 1 60 2 
(Ooeicigs ees ee oe 10.00! 76.30 DOO AE a re ella ee 4 ous) || Anes 
1 tS RE Cah na i Re at | Te I a ee | De Ala Nie Raat erates ie soy el ee ) if 
Perth eee A bes oe (53e((0] Param Sate AE a ee EN, J ea 1 4] 1 
PETER OkOr maar seo alee flak ee eee Vilage oe ple atled eee 1 43 6 
Prescott and 
ISISse Llactate a SOU oe ie er rene edhe ele ere Rat Hen ce Fe tl ale ri SSPE hy ye Pe 
Pratieertidware. 04. “ooh ce eS Re ees ela Sei ie eos (Po < Sal 19 
Sree ewer as tear aim eac  veregsl less a? ae eS UR ne 2 ee 
SHIMCOC Sy tec sake et Go CC) We eer eee ed Oe ee eee ee el ae Ve nas 1 sk eee 
Stormont, Dundas 
Plt Canis rmeraiewe, © OP Seek hg! tT Bea Pe eee | ee A ! o 2 
NOt ORIG 2a) = kore fo Fit STAN Sen ak Gl eRe Ae ae ae] [ere gees Oe ae U2 1 a 
Waterloo......... SRO) AR ete Te meee alee ok Oe Cet Raa 4 10e, sae 
DTA Den ge ee eee ll Sree eel ble ow SC) sihatee tae acon, fe capree amet 10 
Wellington........ IAD CIGNA Dente ies oes nae eae Nee | as Die 2 wi ' 
Wentworthin: 4... - 1.50 1.30 Oe water ne ee. ee ee 2 9 2 
aD eel te ee Sh OUR nae PTE ye! ae 5 179 2 
Pomaier 2 05 3; i 2ae26) 12180 65.97 sie 4.42 48 799 40 = 


xThis Bridge on Elgin-Middlesex Boundary. 
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\ 
Superintendence Road and Urban Improvement 
Name of County Culvert — — Bridge 
Con- Mainte- Con- Con- Mainte- Con- 
struction nance struction struction nance struction 

eur ee eee tei Sa hee $ 2,510 .89/$ DO 342005 wal OOOZ9S| yee eee ee $ 1,500 .30)$ 1,600 .84 
TBARS Ae UA Ue Sen ane rere 2,037 .04 2,000 .00) 44,345.16 Sool 896 .36 9,698 .85 
‘CONE ISO hor oe eee 5,388 .54 4,411.80 71,642 .48 SOAS G5 leer ka eens Deadlies 
DTA chee eee eae 273 .00 2,933 .40 D043 sob) eee eee 1 T5761) eee eee 
ED ou tice tees apeiorrel ot es aye" e200 (Naif S57 Sale 942 .00 4,801 .45 14,854.81 
[Eo Reeepen ee iat eia ick ce are. ys oo 800 .00 Dea aA: TES OSS leet ceteeee 5798.5 (4 eae eee 
SeOMberl acter ieee. enare cnc 1,523 .46 PIR Ca? TG -S32F38 eles ween nore Seen eee eee 1,626 .60 
(Gee BSA Sih Coe ee ae 1,390 .00 21038 cal 18,900 .85}' 516.27 O7 3298") Se a eee 
EQatdinmadid seve sine)s.s.0 ooe oe 1,958 .76 2,976 .00 15,496.76 1,872.50 52250) 14,739.97 
ELC OMe ita as 5. otiielecajainccaee Ib Day Sail PA OMG teil TES S226 6 lesa eee 3,425.47 2,104.17 
EIAGteie St emai cyo 2k na ee 500 .00 2,151.87 12,090 .43 VEG SSOlen ae creer 5,120.00 
EE Oe We Noe tess baci 934.75 3,388 .00 DES RT S|) Seek ns Ber Pa WA AG) | Mee oe cate be si 
(ESTE: Sele Re Bae 2,000 .00 2,418.67) TOD S82 S4 ion eee 5 O24 94 ae wee ee eee 
Lavi wile Soe Qo es Bee 706.13 2,790 .00 G O49 2904 Ee 2. hee LO 244s ee arenes 
[LAST <5 Aceh See ee eee 2,364.46 1,790 .27 PT OR eS Seah one SOHC. gatonsocas 
Leeds and Grenville.......... 2,000 .00 1,955 .69 39,798 .05 SA OOMO TE Gi eee 2,487 .31 
Lennox and Addington....... 1,200 .00 838 .05 ZAQGSSx TOE cache cece asc «One Oa eee 
[OPAC NE Bg & crc, Oee ed eos 919 .43 3,910.00 An SAD Di leene teens eee 4,600.88 4,223 .26 
INMiddlese <eemems 1 ees Sota tes L(y 0) 2,528 .24 18,468 .31 115935,,(653 1,962 .24 1g USS) 
INOELO Kee ontee ft ee. ces 909 .00 884.78 16,731 .29 3,203 .69 1,508 .05 1,865.37 
Northumberland and Durham. 300 .00 Sel OR ONG SoD DOW Sct oced | ance eee ar nee | ene 
OT CALL OME Esa = coi ke tos 2,625.50 2,567.70 36,838 .50 A660). 98ilekne nc. foe eee ee 
(Oxero ds ky, aerrhe aR ea ae ee 760 .65 Se LOO eens eee em | eat ee os A ee Biter) 5 1EY) 4,550 .48 
ecliee Cree ae wee es 1,262.99 1,904 .00 LTEGOOG OD | ec rvepeiectlB overs. cllteudle oo a ae penne eee eee 
ert eee eeu ce oes 1,957.61 ee WG PAU Be PA bo ioleed Peal oat, eae 52453 999 .77 
TOO A oe oS sits Soak ae ee 1,000 .00| 2,156.79 ARG Tas il aackee ane aot ee 1-205 227 eae ad 8) PAs, 
Prescott and Russell, ........ 300 .00 POA AO elo 7(Oks aes ale oclaee QG60R 2S eee 
Princesa watdin sce oes eee 500 .00 a aay 2) nob One eee a 230026212 eee 
A eaire wis erect he 1,466 .67 SAM E-TA O10) IR 14) ee eee be oe eae 0 eee Gea sak 7,566 .82 
Site OF eee Ret ce ete hs 431.00 By aD 705 Os ZO 52s eas eee 1360 Se2 Shee 

Stormont, Dundas and Glen- | 
SATISVE REE Pen ea vet cua es 1,783 .29 PRG MSs HE SOOO RAS enn oe 7,692 .93 7,916.70 
WACEOLIATE Cee. elope. none elo 2,360 .00 1,911.56 23,015.30 13,781.40 688 .58 644.89 
WHALEEIOO foes aera eee hie Bk 2,880.28 3,158.84 WS A een eee 17,457 .87 28,309 .63 
Welland Ss ae a a 881.44 3,358.75 6,083 .87 5,913.02 A427 35 623 .69 
Wrellimetotes see con ess ah es 540.71 4,155.02 Ses OR Sila eae ae ae 9172.13 2,118.31 
WeTLEW OLEH Yon sc: erie nee 2 4,066.89 4,321 .66 TORO S| ot gee 2 O11 Res ae, eee 
OL CME Ta neon ie ce Ree 4,900 .00 5,003 .28 Wo, OLOI2L2 3s ea WA Pe ee ds rey 6,660 .70 
BO Cal sices ir ees me $ 59,413.56/$ 102,371.65)$ 958,896 .44/$ 62,150.20/$ 103.549 .89 $ 134,704.84 
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SUMMARY OF COUNTY ROAD EXPENDITURES - 1936 


enn Ae ee ee eee 


Machiner i : 
County Bridges Maintenance ; Total Approved Expenditure 
end Government 
Con- Main- 4 : ae = Subsidy 
hate : ain Repair Con Main- Con- Maintenance Total 50% 

i enance struction tenance struction 
eee 2 : eer $ Beene $ 1,078 .49/$ 6,560 13 $ 18,541.20/$ 28,933.03/$ 47,474.23/$ 23,737.11 
meget : i ; 8,912 pai 6,648 .33 73,728 .64 69,156.84) 142,885.48 71,442.74 
BOS cuca Ae cee ee 53,884 .96 4,029 .72 4,127 .40 87,693 .17 62,424.16) 150,117.33 75,058 . 66 
pty a tga 21 eee : 27,603 .35 : ef. 80 432 .42 2,792 .35 32,126.68 34,919 .03 17,459.51 
See eee 41.35 Benet ® pe 00 6,586 .94 25,154 .06 45,684 .87| 70,838 .93 35,419 .46 
SHA eee noe 47 .03 38,492 .36 2,976 .97 1,168.72 21,080 .40 48,014.69 69,095 .09 34,547 .54 
= A Ga on | ae 16.00 #997 .38 2,982.18 24,479 .82 37,505 . 50) 61,985 .32 30,992 .66 
AS oe 386.38 52,897 .87 5,308 .45 1,414.12 26,115.57 59,375 .66 85,491 .23 42,745.61 
Bee eee + foe > 394.19 47,996.17 1,702 .48 1,466 .04| 35,770 .47 54,354.90 90,125 .37 45,062 .69 

ieee eo ea 32,720.90 4,690 .00 1,239 .33 19,802 .40 395657 .57 59,459 .97 29,729 .99 
BR a eps 592.19 58,495 .68 664 .00| 2,164.48 18,551.23 63,404 .22 81,955 .45 40,977 .73 
ance Ae oe 543.74 59,814.74 11,188.70 7,135 .27 20,362 .23 73,058 .95 93,421.18 46,710.59 
Be ters SES hae as, 5. 5 83,744 .13 1,162 .00 2,956 .21 79,145 .84 94,443 .95| 173,589.79 86,794.89 
Sa ritkc eee 19.45 33,081 .85 5,201.10 2,678 .16 15,857 .17 39,593 .89 55,451 .06 27,725 .53 
Eee ere sce c.g sears 's 15,797 .66 345 .00 1,534.51 29,250 .68 19,989 .37 49,240 .05 24,620 .02 
PEP rele Wiha eer: y.0.5 20,384 .18 POO 1S iid 164 .42 48,448 .10 22,504 .29 70,952 .39 35,476 .20 
5 3i5 aieidle 5 Oceana ay Arig Gee) 1,479 .97 372 .34 23,318.13 12,987 .67 36,305 .80) 18,152 .90 
$ 3,576.29 eo 50,837 .17 1,935.31} 3,379.67 14,838 .41 62,900 .23 77,738 .64| 38,869 .32 
a eee 600 .47 41,060 .05 7,951.00} 10,964.41 39,462 .58 57,115.41 96,577 .99 48,288 .99 

1,937 .29 538 .48 122,295 .02 3,576 .84 6,233 .30 28,223.48) 134,459.63) 162,683.11) 81,341.55 
eRe alts sates Soke ts 27,047.75 917.41 2,640 .23 4,467 .61) 32,813 .05 37,280 .66| 18,640.33 

| Wem Aes. 421.58 43,866 .38 7,847 .70 3,794 .95) 51,972.63 50,650.61} 102,623 .24| 51,311 .62 
ico eae eee 2,754 .64 54,726.63] 10,606.76 4,748 .27 15,917 .89 68,930 .33 84,848 .22] 42,424.11 
ate arabs Me. 917.36 27,736.21 4,871 .88 1,623 .23| 23,925 .79 32,180.80 56,106 .59| 28,053 .29 

| 

SE litiese ct Shaka o 14,871.44 122 .66 1,452.41 29,993 .36 18,060 .48 48,053 .84) 24,026 .92 
SA ncaa 8,312.15 31,986 .40 577 .90 948 .21 19,465.36 44,608 .82 64,074. 18| 32,037 .10 
Fos oa cick: Bea icntnoncaero ena BOP SOSA ene s s 11.50 5,986.70 42,995.81 48,982.51] 24,491.25 
SO Ce eee 178.70 30,083 .70 5,347 .00 844.09} 17,348.15 34,568.51 51,916 .66) 25,958 .33 
xe CRO Bites) 7124 22,881.81 4,101 20) 809 .90 13,134 .69 31,723 .14 44 857 .83} 22,428 .91 

1,203 .87 88 .96 57,279 .97 580 .34 2,565 .33 8,335.73 77,195.29] 85,531.02) 42,636 .22 
5 Gts 5 Bipict hel ao OE aa 66,731.15 4,343 .80].. a: + eas 51,743 .27 77,1387.80| 128,881.07 64,440 .53 


Sho ho ae 1,044 .23 29,030 .45 4,801 .04 2,777 .52 44,602 .63 35,452 .34 80,054 .97 40,027 .48 
(Od Gee a6 446 .91 48,266.76| 12,863.00 6,030 .57 69,666 .33 75,360 .95| 145,027.28 72,513 .64 


5 aS eo el nee ec 47,376 .16 1,277 .48 1,155.11) 14,779 .50 56,317 .37 71,096 .87| 35,088 
1,800 .56 76,267 .32 778 .03 2,071 .68) 12,247 .36 93,466 .71 105,714 07 52,857 03 
2,194. 10 : : Eas 58,346 .15 5,905 .40 4,172.31 66,141.57 69,751.29} 135,892.86 67,946 .43 


dee SOE 202.93 158,745 .35 7,247 .06 5,374 .45 267,613 .21) 169,326.01 436,939 . 22) 218,449 .31 


ES  —— 


$ 8,911.55|$ 23,667.28 $1,727,413.86|$ 145,881 .12/$ 111,228.14 $1,369,957 .71 $2,068, 230.82 $3,438,188 .53/$1,718,944.63 


—_——— 


- —————— 
$< 
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APPENDIX .- 
SCHEDULE OF EXPENDITURE ON MAINTENANCE AND 
Brushing 
Name of County and Weed Ditching Grading Dragging 
Cutting 

ERSTE. Deck Ae Lin aaa oe Od ee a $ 1,218. 89)$ 648 .91/$ 117 .78|$ 2,204.88 
AS 8 OL A Cn a cere arene oh 3,194.40 449 29 1,942.78 6,068 . 26 
eee tle Pere ei ese Se les eh ee 4,660.36 91.81 2,024.80 5,747.76 
TD EVE RCS 6 hays: Ser oe ee Ee | ee 1,231.25 62.01! 333 . 82 3,418.02 
Eesti Pe Seok Re ERAS ao eet ato LETIOL OS 609.82 4,028 .66 5,190.23 
eee cere ae ete ee ea de Re ik 3,431.30 468.04 724.33 4,606.30 
Pcie dTAC ene re tee Mele hs Seals hee aes 157697 1,489.70 7,742.49 1,508.86 
SSS a) ES en es air rea 3,389.28 15S 2 1,445. 45] 3,654.06 
EtG Rr tils Uae ee 1,499.93 518.45 525.08 2,646.39 
roi enei dt Pare eA RAE ee Aas | 932.60 1291223 990 . 34 4,782.00 
SESE or ee eg ae CON pee Ne mena LASG2SS ies wear ne 4091-05 5,628.11 
ies Ope eee ae oo on Rate oc e k 4057.73 3,236.80 1,857. 46! 9,472.35 
Ree ER ee as ee en tS. | 3,395.33] 1,540.69] 2,568.19] 15,588.94 
Rea OMCe Sheets ear! tok cas RAs Glee l 2 976.38 29.40) 8,299.46 
es riee cee ea hee eS ho ye 622.31 421.28 2,231.94 419.23 
Ieeedamna, Grenville: obese. <a oe: 1,023.69 267.55 1,006.41 2,869.27 
ennox anGsAdameton. a) 42. eos. ks 131.80 177.35 437.25 50.00 
CS Et ee ae a ee a ee 2295.63 808 . 34 941.48 47.32 
hice ecewr. tae oak ib be ee 2 2,971.95 SiLerZ 2,089.58 6,879.93 
infre7 i; |e C2 aie an Sa SAN RT oe SNS 210.75 T22e ls T2128 74 3,742.00 
Northumberland and Durham......... 1,190.65 424.24 2,120.36 1,481.46 
JOTER ATE CO. Scat a ay | 2,207.20 654.98 916.73 4,218.35 
ROTC eet oc heey itn Se eee 2,192.45 ADD 58 837,15 7,995.86 
el ee eRe ee 8 oe os las tei G. 939.28 551.60 21260 2,914.76 
LEAR © © 3 ky ae a Oe 2 ae Levso. 39 1308e2 4,188.64 L095 et 
PeLechOr Omer tee cle = eee ed A 2 806. 90 156.96 27756 7,650.88 
PoeseacL aneteissell «5 ura He & Ros oe AN 2./80.-03 2023-06 DIOS TS 46.95 
Pace wirde. orig eas oli: Sis. 5S : 931.60) 443-06): &2s1'76. 61 lic, <2 
Renfrew ee, eee Te a, ea ee PLO 33812 Oy ate a oee BS O47 ool 699.40 
PRAITC OS Reet ee I nies Mani vr ee es 1826-47 Dov ou 340.17 11,169.58 
Stormont, Dundas and Glengarry...... 4,517.54| 398 97, i O22. Rane Ce ee ee 
Victoria PR LECH ene ae ek een a PC 822.64 Size 250.40 3,865.34 
WARCEIDO S24 crt ete oe TO Ue 1,481.15 483 .57| 349.95 4,259.10 
Welland oD RLY 0 Ot ee ye oR) eT 4,098 .49 1,069.29 3,004 44 eee 
Wellington eit eae. are eek. eee ees 3,003.68 1,889 . 68| 294.55 7,104.08 
DV Gatw Ores Gerri SC me Aaee ae oe | 4,336.60 2,514.28} 2,071.34 2,139.34 
ECS g Se eae ter Ay fin eee ae es Ce 9,673.69 2,247.74 7,050.75 3,000.02 
Wirealcie fe. oF te le Levee & $ 85,955.05/$ 29,298.05/$ 78,067.04/$ 151,597.20 
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No. 9 


REPAIR OF COUNTY ROADS 


Culverts Bridges 
(Repairs) (Repairs) 
$ 140. 25|$ 159,48 
212.11 1,194.09 
891.20 377.18 
58.13 146.30 
172.74 514.35 
194.39 OLD 
1,588 . 40 741.06 
366. 90 125.43 
1,160.14 899.33 
Piso 14 238.74 
2,272.02 yoo a 
717.97 3,906. 16 
758.96] 19,736.71 
888.19 oA, 24 
889.25 636.82 
840.87 587 . 56 
18.20 289 .00 
465.49 1,308,581 
410.12 384.56 
775.90 120.10 
O9La 951.63 
579.47 595.16 
350. 80 39.81 
220.35 T1973 
596.47 500.42 
481.81 2AOL: 71 
350.10 iat ere 
1,338.59 4.85 
1,594.62 123.48 
1,505.36 249.98 
853.91 848.58 
168. 40 305: 73 
654.95 345.50 
1,134.31 1,955.07 
1,174.43 2,285.69 
AS OY O10 eee ae 
134.60 1,768.64 


$ 26,058.51/$ 51,822. 


64 


$ 


$ 


Total 
Subsidisable 
Expenditure 


17,938 .6 
59,032. 
53,884. 


27 ,603.: 
S2197 27 
38,492.36 


32,316. 
52,897 . 87 
47,996. 1’ 


32,720. 
58,495. 
59,814.74 


83,744. 
33,081 . 8! 
15,797. 66 


20,384. 
Li Ate 
50,837. 


41,060.05 
122;295- 
UCL %6 


43,866. 38 
54,726. 6: 
27,736 .2 


14,871. 4: 
31,986. 
39,802. 


30,083. 
22,881. 


57,279. § 
66,731. 
29,030. 
48 266. 
47,376.1 

76,267.32 
58,346.15 


158,745. 5: 


iKe> Stabilizing Snow Wire Fence 
Surfacing Oiling, etc. Roads Bonus and 
Guide Rails 

3,592.36/$  2,557.50/$ + 6,553.12/$ 745.43 
20,515.86) 11,821.75)  13,633.86]........... 
16,356 . 60 5,997.56] 16,412.77 1,324.92 
12,933 . 82 3,327.56 5,837 .28| 255.16 
12,489.33 1,846.09 3,886.92} 1,744.55 
13,054.74] 14,376.53 1,403.70 165.25 
4,265.97 9,153-57| 10,178.23 70.75| 
13,846.38) 16,844.02) . 12.073 2a), 2 J, 
34,488.16 573.07 5,322, 53] 363.14 
DO AGS BO sake cures ty 2,475.72 488 . 63 
22,154.85 4,186 23 9 DAU OTN. «oe dese 
11,967.99} 11,757.57 12,369.84 470.87 
Sats 04)... ae. || 3,698.12} 1,139.15 
AAO 57 Wis. tee x. 5,426. 59 141. 90| 
MS AT). oy. Oe  - | 2,490.91 237.45 
11,239.88 2,102.21 395.19 51.55 
4,013.74 1,093.15 i i) eee ae oe 
13,813.27| 24,798.50 882.06 481.27 
V7234. 3 1,305.91 AIS G2). Pee 
107,804.29 1,115.44 526.32] 1,065.35 
13,126.09 603.44 717.30 740.81 
14,645.19 8,816.25 0,810.65 372. 40| 
27,735.38 2,038.11 2,534.61 576. 93) 
12 18.32 3,774.01 5,139.52] 1,271.04! 
858.33 2.8 5,532.89 220: 0% 
12,668.11 3,775. Of 4,067 47 Peet. <a 
23,328.17 1,829 5 12.83 cee os 
13,567.72 2,930. 60 8,151.42 539. 25 
9,472.76 3,092.86 3,115.06)... .-.3.. 23 
22,542.09 5,515.14 12,851.32| 122..72| 
39,380.19} 12,247.76 3,832, 08) 2.20.) ia 
15,462.50 237 .38 7,049. 93 780.90) 
19,159.58} 14,416.70 6,758. 80} 357.46 
22,638. 28 6,145.35 6,177.78) 623.15 
25049.43| 17,911.28] 10,421.57] 6,572.98 
19,632.05 12,883.45 13,879.89]. .....--+5- 
76,411.30| 16,502.76 i}: AO9s9G he. cares 
766,545 .67/$ 219,579.33|$ 296,962.34|$ 21,528.03 
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APPENDIX 
SUMMARY OF EXPENDITURE ON 
The following schedule shows the approved expenditure on township 
No. Roads 
Year of and Bridges General Machinery | Superintend- 
Twps. Culverts Maintenance | ence 
1920); 172") | 
toce to } |$ 17,415,367.95|$ 4,637,929.24/$ 30,941,679.92/$ 2,323,851 .88/$ 2,671,828 .52 
1934} | 338 / 
1935 339 628,855.34 98 ,623 . 04 1,844,654. 47) 127,708.09 214,688. 40 
1936 343 462,196. 19 103,438.46} 1,989,872 .85 166,772.95 225,000. 00 
Totals..|......../$ 18,506,419. 48/$ 4,839,990. 74/$ 34,776,207 .24/$ 2,618,332.92/$ 3,111,850. 62 
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No. 10 
TOWNSHIP ROADS 


roads under the provisions of The Highway Improvement Act. 


Total Approved Expenditure 


Construction | Maintenance Total 


| Construction | Maintenance 


Government Subsidy 


61 


Total 


23,718,523 .99|§$ 34,272,133 .52/$ 57,990,657. 51/$ 
824,447.33)  2,090,082.01); 2,914,529.3 
699,695.53) 2,247,918.62)  2,947,614.15| 


36)$ 10,959,400. 20)$ 18,575,254. é 


25,242,666 .85/$ 38,610,134. 158 63,852,301. 


511$ 7,615,854. 36 56 
34| 344,705.13 874,448 .05| 1,219,153 .18 
| 
15 3,505 . 92 939,468 . 25) 1,232,974.17 
| : 
00|\$ 8,254,065.41/$ 12,773,316.50|$ 21,027,381.91 


No. ay 32 


62 REPORT UPON HIGHWAY 
APPENDIX 
SUMMARY OF COUNTY AND 
TOWNSHIP 
ASSESSMENTS COUNTY LEVY BASED ON EQUALIZED 
NAME (Exclusive of Urban 
OF COUNTY Assessments) 
King’s Highway County Roads 
Equalized Local Education 
Debent. | Current | Debent. | Current 
LEV Ee Nae. <7 ee ae ae $ 16,752,000 12,884,604/$ 18,091|$ 5,364/$ 24,472|$ 23,225/$ 30,285 
DigtiC cme are 28,222,915 Dian FAs OG aie ae aa 786 1672 60,160 48,349 
Carleton... .2 23,540,323 16,648,846)" 970) 12h ee oe 120,397 16,399 68,507 
DGerin: | 2c. bs 11,386,943 S71 Lo Saole P2425 90 eee ad eerie 15,942 16,621 
JG koa salle ieee es 26,193,987 DAAC OOM Ree eee, TS, O36l fae ee - 30,187 48,299 
1DSSS: a, 0 eaetewr es 37,903,318 SO AT ISZ20|e ae 33,167| 33,466 31,902 50,334 
Frontenac... 5,790,006 A554 659) 2 wa2, O07 eaan. a ees hui PANG 27,208 
(OT a a eee 23,047,500 21,497,445} 21,435) 46,084) 18,889 34,570 56,377 
Haldimand...... 10,335,410 10.599) 0051) 35,409 eee 17,268 36,174 34,119 
iAluOmace acre Set 21,265,908 12°581,73 | 17,990 340} 48,405 17,012 37,066 
Tastings: oe 8,037,300 EO OF Uses cate 2Or 12 8,037 18,084 222102 
ISRO Gy nay 2h 38,103,105 BPR SW I aWiley MI RNG Wh WAS AOE ms. Gat 45,724 oz, 901 
enters ees o 33,744,500 ZS (OF AD2) oo nee S O02 eee ee 63,440 64,790 
Lambton.... 27 633,600 25098 9082 eee. Bora PA On es 71,018 
(Cae <y as eee 9,344,500 Lee OO TON NS tlaeOls 3,098! Old? 5,448 23,046 
Leeds and 
Grenville...... 14,691,580) 138,572,365) 23,684) 41,567) 43,330 29,383 52,070 
Lennox and 
Addington.... 1,032,097 Gel, i OSS hee ene 45,195 14,204 33,895 
Witiee) ti Mee oft. 2 13,518,986 12,041,693} 20,208 5,803] 88,319 26,859 47 954 
Middlesex....... A7 536,687 39,797,455} 99,490 239 (Ol 923,215 38,039! 103,202 
INOriOM< sae ee 20,414,740 13,412,703} 13,160 2,3055| 42,884 56,941 15,484 
Northumberland 
and Durham... 24 642,400 20,201,021) 22917) 18,483] 36,963 13,801 78,854 
Omtarioe een... 19,814,185 19,048,844} 44,556 PIS Mh MD, OS2 38,473 Dan lLos 
Odor dit bees ors D5 521,300 24,523,481 QA Sie eee 17,858 37,436 43,676 
Reels bac tse. 14,958,873 13,100,495) 41,755) 14,663) 29,471 26,179 52,059 
Perit. tee Ce. . 32,146,243 25413 948) ee sees Cie Aner 24,595 27,329 
Peterborough.... 8,853,021 TV AES TE SOO  LLORO TA ae ead ae 26,470 21,644 
Prescott and 
Russell 22... J. 17,963,401 ISA2GIOLSIY Be el eee f33.L00 30,020 31,436 
Prince Edward... 10,708,750 7,799,595} 4,391 2,034 9,102 18,741 15,741 
Renfrew 
(10 townships). 13,686, 122 8,351,885| 15,179 Tefosl) OO,250) 1,915 3a0.a20 
Simcoe 
(9 townships). . 23,105,000 APS 60 etn 4 tes See ue COnLOD|. eer ee 16,174 36,967 
Stormont, 
Dundas and 
Glengarry..... 27,674,204 26,668,460; 22,971} 29,610! 33,761 46,768 69,954 
WACEOIIAn oy), els.) 16,179,791 11,273,924) 12,058 OS be 750 29,134 19,349 
Weaterloo........ 20,855,000 161037 504) a eee OSU oe wane 41,710 10,426 
Welland. )-..... 5: 27,450,412 25,501. 165. aes 20,289) 20,854 24,018 78,981 
Wellington...... 28,782,570 PES OVAU ROE Oo. diac tea 35043) eee ee 43,168 42,403 
Wentworth...... 25,490,070 18,995,161} 96,834} 13,068 155 49 612 42,972 
GOK ped, ee). ee 89,410,602 92,617,048] 61,9382} 17,963] 36,378! 94,374| 361,326 
fey 02) Ca $ 847,337,709|/$ 721,510,600/$ 763,174/$ 432,086|$ 969,929/$1,184,914/$1,919,832 
| 
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TOWNSHIP LEVIES — 1936 


ASSESSMENT 


Miscel- 
laneous 


TOWNSHIP LEVY 


ASSESSMENT 


BASED ON TOWNSHIP 


Total 


County 


Levy 


Town- 


ship 


? Al 
Roa as 


Miscel- 
laneous 


Total 
Road 
Levy 


$ 
98,040 
142.870 
28,244 
54,093 
110,452 
38,226 
76,275 
65,086 
37,960 
58,271 
75,144 
91,478 
63,918 
33,565 


73,461 


56,495 
84,546 
136,646 
96,970 


109,166 
61,627 
59,720 
53,906 
56,711 
55,042 


109,218 
39,195 


62,250 
92,420 


124,811 
49,495 
87,573 
99,479 
54,107 
63,561 

386,933 


24,192); 


125,629 
209,007 
418,294 

85,402 
150,615 
265,321 
119,747 
253,630 
186,056 
158,773 
132,615 
209,567 
222,710 
198,768 
134,327 


263,495 


157,320 
273,489 
404,062 
227,794 


280,184 
215,784 
179,963 
217,683 
112,513 
121,906 


309,689 
89,204 


167,655 
168,666 


327,875 
124,038 
140,798 
243,621 
158,221 
267,202 
958,906 


3,010,594] 8,280,529 


$ 


8,285,845 


125,669 
208,832 
419,327 

85,979 
151,194 
265,826 
124 165) 
244,716) 
186,122 
154,783 
132,859 
210,989 
228,058 
190,822 
134,806 


265,735 


167,429 
279,124 
404,403 
228,161 


275,567 
217,403 
182,062 
218,790 
113,361 
123,450 


310,753 
&9,515 


167,655 
169,012 


329,758 
124,274 
146,662 
228,214 
160,404 
268,657 
951,309 


ad AZ i 


14,205 
AE OR 

45,9 8 
68,167 | 
37,21 ra) 


69,2 
67,94 


90,9 
[3 ) =D} 
34,52 


50,05 
18, 


op, « 
11,5 


51,07 


65,3 
2258 
44 9: 


908° 
60,65 
47,153 
366,076 


2,037,505 


794 


re 
\OYe) 


4] 
4{ AQ) 
(4| 
Pi 
54 
539 


86} 
&O 
6 
| 
| 
16| 
8° ? 
59] 
ao 
8 


129,758) 


12 
18 


’ »20U 


{ 
60,789 
14,524 


1 31, 650 


10,618! 
} 


6,07: 37 11 i 


| 


$ 34,507/$  88,4971$  97,829/¢ 

67,190} 126,119] 64,195} 
48,996} 180,237) 20 ) Ae 36) 
36,51 i 71,708| 24.892 

49 $4 11 5,084| 79 34 
64'198 200,819] 396,744 
17,633 93, 084| 29,006 
77,096) 164,477 53,892 
29,924 32,059 Bo tLe 
25,327 38,050 94,159 
11,061 56,217 21,651 
58, 387 163,187 133,03: 

98,052! 166,808} 301,757) 
81,542} 131,984) 152,584 
19,09: 5 32,745] 35 474 


9,901 
7 AA 
) 11) 
199} 
i} I Lid | 
{ “240 
| 
19 
J oO} 
i 0 | 
| 
| 
| 
i1| 

) \ 
3,045] 


18 ),01 
9 2Q¢ 
23,639 
5! vie! 433 


36: 3,0 16 
56,020) 


044: 


6,705,631} 2 


9AR ENO 
346,502 |: 


466,336 
857 ,996 
219,090 
395,458 
927,585] 
224,388 
540,1 SI 
314 122 
332 i, 379 
221 ,788 
565, 298 
794,675 
ot uy 932) 
25: 21 >() 


“I> Or Pp 


wm DO 


——| 


105,659) 
129 ), 808) 
255,913] 
77,048) 
9g ,069 


) 309} 
164,494 
145,374 


122,369 


|P er cent. 

lof Road 

‘I vy to 
Total 
Levy 
30.5 
21.8 
29.8 
28.4 
24.8 
18.2 
32.0 
36.6 
o1.2 
32.8 
28.5 
24.8 
200 4 
PAG al 
38.4 


a 
OO 


aL. 
S47 
30.4 
37.9 
28.3 
33.0 
30.8 
Stes ttl 
24.0 
24.5 
36.4 
20,0 
40.5 
20.5 


93.8 
30.0 
24.9 
16.3 
2990 _ 7 
288.6 
9.3 

9 


64 REPORT UPON HIGHWAY No. M32 
APPENDIX 
ROAD SURFACES 
COUNTY ROADS 
ae | a | 
County ; ; 
Earth Gravel Surface Bitu- Asphaltic | Cement 
or Treated minous Concrete | Concrete 
Stone Macadam | Macadam 
JES ee Wan eben eee cee 5.8 69.6 OFS jE cr en eee Ur» 0.9 
JERROD A ge. ee ae es ed et Oe a ones 202d 48.0 Did he-atgchen cia hye ee 
GATS (180) sinh eee ene ee 10.4 12522 20.4 50.4 BO OM Us ee eee ee 
| DD WANES cb aU oy tea 2 oper ne Semen epee eat VAD CS oe aie ND aie 2 (noes eae 
TOTES SDC se ae ola ene Ds ae ae oO Ont (ee Be. 2 es ate teas ee UA Sa eee 
eae amen Ee et is peecesee ince Ree SAR Op ally ken de ee als Loe? 44.0 
POG CMAO Meet cle. Bcctictlh des aul ie eee 1322 Ava 7h 4.5 SD. Nieto aeeeeekae 
MEN Mee pein Hecaee oleh ok Alben TD cid ae eee GG) 2 We Seegen eae ies 
elon eine ass fk) Saas 87.9 60.8 Bea We Bute act h ce Opies pene 
Relat h@ Meteo to 46 ores [tnt de, Ree Ren DSA LT) 335 Cements pak) ZOO 
ECs in OS aber emia ce cis tartctwie a an bie, 281.9 Sel) ea| 32 6a eee es 9.6 20 
JERE ROTOW. 9 ck URE enn aon oe cata ae aa NC a oor ee Te ive Vhs eee Oe 
RES Cp Oe ee ee 632 ae Nie me WR (es 6.3 Darl. 
HU aniiatOrien were es LA eens a Is an DOS nile ete ee Gud 4.2 a) 
BEA Meer ne ee 9.6 7a 13n7 DES |) ee ae ee 
Leeds and Grenville... .. 41.0 140.9 4.0 DAS 30e2 228 
Pennoxvand Addington. Ji2.......2. 68.0 Long EA) Alls Ole, lik, hae eee 
Jestireer bike 2. A ee oe ieee | ie, areas 0.8 94.4 26.0 2.56 1253 
WV CleSe xed cee Ne he vo,” ee BOOS ily secteate hater alte SRL nese lke ee 46.0 
INOS ENC) UE Sle a in 1222 108.1 46.5 36.7 Ogos ee me 
Northumberland and 
SOV Uie sy R od eae Om ee gol a eee ee tS [SBR oe lic eh eee D3 Ad ot 8.9 
COVENE Ais] OM eee: his ee sual Ba eR kee eee TSAR OS Psi Ae me coe 1053 0.3 Gad 
(OretOyite Bd 2 a ee are ona: weer ESO SOE Ges Wrens 6.2 D5 4c |S ene 
eel ee: See ean te Seals iti d,: Pe 130A7 10 lees 0.5 DAS 
eth ee Nord SAR EAR, (CE OM te 166.2 eT 2th 15,0 \ 14 oe ee 
PETER OLOS Be iocite tee hl mere oe ee Lov PI AE AON ok ee ce ed ec 
Prescott and Russell. ... 21 oA: bias SGM Lite meee otaee 13-6) eee eee 
Pacer O wand aes te. els aay epee (> 44.9 1.8 toa cs 
PeeWee ee: seek oe: Sono 140.6 Soa dks al A atl ie lie a 
SITIO OCI Ee ei acc Le eros 4.0 306.0 15 0.9 250) Les 
Stormont, Dundas and 
Gleneatry s 6) os) hoe. 4.5 pak Bs GZ O7as Dee eee 
Victorias Oh wee). be 5.6 154.6 Ga 5 A Oo (eet aie ae ae 
eT OOP Mi time & tek eh Soll tiie, oes ee 110.4 8.4 Dine He, 34.0 
RWiel ian Glal ti. cue ns Ris 15 2s) (We A) 20.0 10.2 
NWelliti atom... see 1.9 oli 1.8 ant ono 13.4 
Wentworth. =. 6)... 220.6 4.0 98 .0 Dee: Ded 4.0 on 
WES © Oe a es ee er 74 VAgo (Pre At 62.4 72.3 Oss 
TOtale- see 17539 6,018.1 967.4 514.9 356.9 Diese os 
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No. 13 
— END OF 1936 
TOWNSHIP ROADS 
Total 5 | yy . = 
Earth Gravel Surface Bitu- Asphaltic | Cement Total 
or Treated minous Concrete | Concrete 
Stone Macadam | Macadam 
92.3 PAG AOE Nee! aaa, : es a ee a 0.6 avon eas 
2.9 28456 OOO Ue. 3.1 Aan Seis =. oe ee eee 1642.2 
240.7 361.6 TOt oO EG lie dca + ta. (eee ere ta 1,070.4 
145-3 B14.) WG | Aa ee eee ate | 192.4 
236.9 lose SENS S| 5 Aes ek eaed|| See Sie Rae eee (tae! 3 eT! 918.4 
249.7 Los el OO in), Ae a ee ee ea beat ag Sipe Ream 9.9 868.9 
159.9 5297 | OU GIN, ., sy ckeray se en Oe | £032.60 
205.0 569.4 MOS ZO the LUA es ie te A A ee, || 2208-4 
$5725 213.2 354. al ac re Cm ee Sa 5.0 586.2 
12883 94.6 RCNP <4 See Fee, \ 10h ohcatielen a, Me 1.8 Ly es: 
311:8 769.4 PA A ae rs ae, 0): <, Ae Beene et Chee Se) We I Ree: 1,498 0 
388.8 243.0 HU OU REL k Be ien ee QRUZho, i We eee 2 ane 1,634.2 
ORS o14aD O22 in Qe VS Sa See eee are 1,338.8 
240.9 480.2 les a een eae a RO tor bes ee, en ree 1,422.5 
230.9 ovals} Me tisneee Mee 4 ¥stcre sys hehe Ie ka VPNs « Re ee ee 983.5 
243.7 ooo SHOES ee a. AD) |... Sash ee ee eee ee 1,388. 7 
130.0 Peetay ADO Se We sus bbs Cue |. UL ae. ee 746 2 
136.1 40563 Doo DON Wane + AO... |cc ba eed Ge 5.0 669.8 
436.3 22025 ioe | Sen ee ht het, |S ae Met 6 6:2 601.9 
203 .8& 541.3 373.9 DOr Nae got Gd te id er rare 18.1 
244.5 865.5 MPAO DO Us, x Lisliers, Shes Vee boale a oo ER eee ala ah ee a 2 San 
20252 252.4 OGG8F a kc Rr mer et cet). ga | Lae ? 
197.6 83.0 1005} ATS Nee. ol Te ea = | ae : 
146.3 304.1 ey We lee oe Ek ihe es Line ce: ee BE 
173.4 89.8 979.8 GP eee es eo em eee et te ot ; 
164.3 438.5 One Wee eg os We Been 2 4, aul daha iets en oe oo 
247.8 CO a2 ERIN Wie cong Foe ny. Wie cee tng <. ancu lll wasted Sher nile Nore eR aaa 992. 
é SL |. es a | SP ge QA eee ae oe 420.1 
147.2 68.3 7d eee | cee, eee Gea pti 
AO 538 .0 270.2 eR ER to Seca Ee CaP eres |g rc Si eae 
oN ae 950.5 G2), b be ot ba os cle vtec ee > «fe rete AR a 
Q Y m6 a se Sere ce 1.9 Light. 
461.7 581.0 ROO a Was eee ae 1,076.9 
L728 502.8 Os Oat Gia tes yee eee > eee a3 cand 
184.1 G22) OCU. 5 2 aie « v,eetee  oe ee< |e Caen re ee 
. 5 2 0.8 940.7 
118.0 504.3 Boe. 7 oe ie “a 0.4 | 1,336.3 
340.7 623.95 U.S. 3 eee st aaa ae 8 ata eae 
189.1 Wess: SAV Oieailek),, «state [om 2 noe emer | 
10.3 86.0 15.3 | 1,697.6 
293.8 539.5 | 1,030.1 16.4 ‘< 
ae r 4 2 9 | 92.4 44] 41,445.0 
8,306.3 14,604.1 | 26,553.4 DY Bee 2a 08 | 
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APPENDIX 
TYPICAL TAXATION 


The local assessment of a representative township in each County has been 


farm of 
County Typical Township Year Farm Total Road 
assessment taxes taxes 

Brant: 

MOR AC Se Sue Oran ee te one ty Oi aint 1934 $ 5,440.00//$ 125.711/$ 40.90 

Baia CIGNA er 8c, Ree wars 1935 5,450 . 00 [ALA | 45.01 

PEELE SS te LPT sto eas bard CS Wert 1936 5,460.00 121.08 41.18 
Brice — 

"CNT Fea a in oY Se Pe pe 1934 3,040.00 60. 40 14.35 

“RYELS Rey a to Ne een ge a as era ae 1935 3,600.00 5400 18.40 

VEN Ve (Sed Ste Ae a a oe eR 1936 3,500 . 00 54.60 15.275 
Carleton :— . 

FOV ee On Lh oh cS cs ark 1934 2,420. 00} 88 . 58 43.63 

ARO Ne le FL kid es hn es A oad aie ate 1935 2,420.00 91.98 Ba ASNe 

eZ OMe net el Saale we k ynt sc tate an 1936 | 2,429. 00|| 93.23 36.25 
Dufferin :— 

Wiag) Waghre Sa, Bar Ri ee me te Son re ee 1934 2,050.90 60.58 18.57 

Rise Belk eon Behe Coe ce. Oe A (Matec 9 | 2,000 . 00 SLa15 L256 

‘iy Wes EE PS RUGS EW ot ae MO ee a ene ey Wf ree 1936 2,300.00 DOLLS 17.96 
Elgin :-— | 

“Sy Con BY BG tek Ok A ag ee 8 1934 | 4,400.00 78 . 32 20.68 

VIR Ee ENG Poh, Ge a an oa aa 1935 | 4,300.00) T4252 18.92 

etl Cee os hm, soi es Oe Ge a eR 1936 | 4,340.00 77.69 20.40 
Essex -— | | 

CoS SITIES Ps sik, 95 ee ae ra rar 1934 10,000.00 Zles 56.39 

BP RONEN hs elie ed ch tly Se ee | 1935 10,000 .00 232 . 40| 49.30 

Sects Clee eee ete ach Ce Bao Mee ok aie LO30ne er 9,700.00) | 309. 53| 58.49 
Frontenac :— | | | | 

LADS TUPAC Ca ee a ea OE ae | 1934 1,800. 00) | 83.90 24.48 

PP eelG i CPRns ER els ose rd i 9 See a HOR Ue os ee 1935 1,800. 00 89.03 26. 84 

Te STE ae a a 1936 | 1,700.00 80. 00 26 25 
Grey :-— | 

Oi WODMMe be os, Guess Bands sidan | 1934 2,075 . 00! 88.08 19.23 

Gaia WOOCeer eet. ha Ft he, Mage oe Le || 1935 2,200.00 70.84 23521 

OS KT OO ert nn Se iirc aa acne Bh ole 3 1936 2,200.00 79.86 20226 
Haldimand :— | | 

oa SEOUAPET IS, Us 2s nee) 2 ROW, oe ee at aera 7 ee ee ee 1934 4,500.00) 12433 41.38 

Fier eg TUNA RET ees ee ee oe A SM, emule. CI 1935 | 4,600 .00 133. 72|| 52.67 

RERUN WEEN Oe ico Bar PARC 2 Rape, ey 2 ee a a | 1936 4,600. 00 | 136. 34|| bZ16 
Halton :— | 

12 SOIL Sarai eC eA | 1934 | 3,500.00) 95.62 as eS 

SCM GotIS eactas- teaver ee)» MUcie owt. .c 1935.27 4 3,500 . 00; 96.71 33.60 

iomUCS UNS a om, wey ein a eee Meee 1936 3,000.00 94.50 32.59 
Hastings :— | 

Pein a ama ee! a ny ek aes iN gis 1934 2,100.00 60.94 15.45 

Bet AS aren any a heats gps antens es got 1935 2,000.00. 58.88 hae 22 

‘TENDS C(G WESTER Bin ReRPOe AEP PO Se oA CREP See a 1936 2,100.00 65.09 19.59 
Huron — 

SUR Res ect, ie ee ee ee eens Doe Cee ee | 1934 4,600 .90 86.48 14.72 

ERO We gly a RA SIDR 9 AE SS A rao ne 1935 4,700.00 92.54 19.69 

| AGRE ted SE Ol ah EN ee che 0) ae eo 1936 4,610.00) 90.82 18.62 
Kent :— 

POWay Clean ee te Soe ee) e oe eee 1934 5,500.00 96.12 28.67 

RPGs ee Pe rl ee LO oie eee 1935 7,500.00 161 77 46.12 

RRL E Pee regret hid Pee Gr ke Re OO Selon aon ke 1936 5,100.00) LOZeo) 20.45 
Lambton :-— 

IEE COU er Se oats eh eee mee ae ee te 1934 3,600. 00 69.25 13.99 

Paya COL Meant eh. So he on er ee a Oe ee 1935 3,600. 00 55.44 20.38 

Re ReaRIEOHI A eae AS 5 kh) coke takes ee Pe. 1936 3,700.00 56.98 20.94 
Lanark :— 

Wei eo ee ae ofa ee 1934 1,310.00 41.99 16.97 

Lanark ee, Se Rae Se Re a Fi Ve 1935 1,300. 00 40.48 16255 

ots) CE SRS 2 tet a 2 a eC Es oto to 1936 1,301 .00| 42.31 16.65 
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No. 15 
ON A 100-ACRE FARM 


arranged to show the proportion of road taxes to th t : 
10GhAcres. he total taxes on the basis of a 


xe Distribution of Road Taxes | Road Taxes Per Mile ehenhace 
King’s County Township | King’s "i oe | Townehi | i: 5 eee a 
; er ia) Pate p King’s | County 
Highways| Roads Roads Highways} Roads | Roads | Highways} Roads 
| | 
. ie le = e ; 5 988 - $ 0. 22/8 0.07118 8. 5418 11.26 
8.17] 20 25 .09)| 8.44! 11.22 
10.87 22.12 8.19) 15 24 “09 8 38 1134 
34 8.84 5.17 006] 03 ie ae epee 25 
5.86 8.08 4.46 06 0 Ot ems Jace 24 
1 8.64 POON een: 03| LOT oa, » ne 
| | 
ete 07 22.12 11.44 0.11 0.0! 0. 14/| 9.63} 16.64 
9.99 21.96 5.42 L( 0 07| 9.99) 19.86 
9.95 19.43 6.87 9 07 S| 9.95! LO 
5.55 4.00 9.02|| 0.11 0.03 0.05) 5.02)... 
4.88 3.90 8. 98| 03 05} £88). 
6.90 4.48 6.58) 55 14 .04|| 6. 90h gona: 
2.07 5.41 13.20 027 023) A hairs). Can eee 
Da 6.28 10.02 34 | 2 OST 9 9.) on pee ee 
ohh 6.34 10.29 05 | 03} OB || oats... . fog a en 
| | 
7.88 24.30 24.21 .06 | 10) 40| 10.00 
9.50 24.10 15.70 AUT | 10| 74) | ee 10.00 
12.41 26.68 19.40 08 11| ry, ewan 6 12.51 
| 
11.16 7.92 5.40 .09 06| 0.07, 11.16]. .....+0-. 
Ee ey? {292 5.40 09 05) 09) 13.52). 
12.48 9.86 3.91 08 | 06) .06|| j-3A). . ase 
| | | ee 
4.56 571 8.96 04 | 03] 0. 06)| 2. 2.32 
4.62 5.72 12.87 .03 03 09| 2.0 2.35 
7.46 5.92 6.88 ,69 D0} 04 04 1.82 
11.56 20.82 9.00) 8 13| 18} 11.56 : 7 
13.20 21.07 18. 40 21 14| 7| 13 16 51 
12,97 20.79 18. 40 21 | 1 | 12.9% ms 
1 15| 06| 5.32 13.22 
6.34 18.76 9.03 | 6 5 - 32) eer 
6.97 19.11 7.52 12 14| 05) A oe 
6.86 18.17 7.56 10 14) 05] 6.71) 59 
~ > Q 1 8 
4.72 6.53 4.20) 5 2 1 ee 1.81 
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APPENDIX 


TYPICAL TAXATION 


The local assessment of a representative township in each County has been 


County Typical Township 


Leeds and Grenville :— 


BCI yrs ee cee cu a a chet 2 ve sss koe Cleens 
-Lennox and Addington :— 
HpCCUCHICKSDULE UN 22 oe ie & @ sie ace Seno here 
PeRCOCICKSDUTSON: fan 2c ree brea eee oan ee 
PreMenieKxslitee Nes. ie. hee, oes SIN rane ate me 
Lincoln :— 
CONTE OTs Aho ck ee aes AL = 2 Ree ae eA hn EA 


Norfolk: 
Wi istrVeLATaN Nia cc. nats & es isc s te-ciuce. <talnioeeneaie on 
AWESES Vo ved 2 00 le lennon ei ea 2s Aa re ee 
Waban onli Wie Neo Abe mane ects ts oases be eels 

Northumberland and Durham :— 
ay Mee ers fee to Stee te kOe sR BA eer eins 


‘Chatairel Nie A Gd SU |e ee Sn care ee 
COOLER ER teae ted sie ee ee Rua atec tn tht» Gos emte 
CORE renee: coaches ae ciao lors ake Reuse 
Peel :— 
PUT OTIACOUSV Ene Ah, oe ak tbe Bor oes aie tain SEI 
CONTI OA COMSV ee oe, Ns en cy, 2h ae 
Chin CUACOUSY ee A 2 eee eee se ees oe 
Perth: 
i lerfortmeeers srt. t weenie, Mp vo Pky ha 18! 
To GThOnereeee ee. Gu ner eee eat cid heer: Pp een ase 
PLE RC OME ppeens AOR Re tenis.s acre Sheol aark Wits 


LDU OLO Ma ep Cece een ee en eee, TNE ee re 


Prescott and Russell :— 
PIAMACCHEL OO gases, Se tc woo, oe aon wie 
lam Aceiete craic Oreo Oo ou % asc eek ee 
PIAGAzeeE. ot. eager Be oo ee aices os 
Prince Edward :— 


McNab 
McNab 


eC Felce ie.) e te oS ee 8 Ale ve M16) @ (a bee 6 Neise| anieh elie; 4 8) mw (alse te 


Cee pe lee Oe ore wine, leh eL sei ime! eve (a vali a te) <0) ie) aver a iel/a tare hs 


Year 


1934 
1935 
1936 


1934 
1935 
1936 


1934 
1935 
1936 


1954 
1935 
1936 


1954 
1935 
1936 


19354 
1935 
1936 


1934 
1935 
1936 


1934 
1935 
1936 


1954 
1935 
1956 


1954 
1955 
1936 


1934 
1935 
1936 


1954 
1935 
1936 


1954 
1935 
1936 


1954 
1935 
1936 


1934 
1935 
1936 


Farm 


assessment 


1,900; 
1,900. 
17000: 


3,000. 
3,000. 
3,000. 


7,100. 
7,000. 
7,200. 


4,400. 
4,400. 
4,480. 


2,700. 
2,900. 
2,931. 


2,900. 
2,900. 
2,400. 


3,000. 
3,300. 
3,000. 


5,000. 
5,700. 
5,730. 


4,900. 
4,900. 
4,890. 


5,700. 
5,700. 
5,660. 


2,300. 
2,300. 
2,200. 


3,200. 
3,210. 
3,200. 


3,500. 
3,500. 
3,000. 


1,650. 
1,630. 
1,553. 


3,220. 
3,200. 
3,200. 


farm 
Total Road 
taxes taxes 


of 


IMPROVEMENT IN ONTARIO FOR 1936 


7 


No. 15 
ON A 100-ACRE FARM 


arranged to show the proportion 
100 Acres. 


= En Gn ene eee 
Distribution of Road Taxes | 


of road taxes to the total taxes on the basis of a 


ae poe Road Taxes Per Mile Debentures 
King’s County Townshi Cine’ C ieee " ; 
: p King’s County | Townshi Ting’s Ns 
Highwavs Road ase js ee J Ownship || King’s County 
euway. a Roads Highways| Roads Roads Highways | Rone 
7.90 11.40 1.56 05 ; 
7.71 8.84 258 04 i Le aia 
7.79 8.91 04 if Be “7 9.36 
3.95 04 04 04 2 8] 5 Al 
4.56 22226 = i i 
4.26 24.69 a Ae a — 4.05 17. 40 
; ee 05 19 25 3.63, 18.15 
a 26.25 9.00 04 20 25 3.27 19.68 
9.86 67.42 27.97 19 i s al 
10.22 74.76 3234 20 e re ee ee 
16.12 71.64 28 08 | 31 53 "97 | 12°53} 4.94 
9.06 7.66 10-12 .06 O1¢ 7 eee i 
ke 7.96 4.40 08 02 03 8 gl 5 
5.28 24.20 6.75 10 bit 07 2.70 10.42 
3.48 21.08 6. 96 06 10 07 2.93) 12.06 
3.43 22.19 7.03 05 ay 07 1.88| 6.16 
Be 6.25 10.00 03 03 08 a 75 4.45 
2.80 6.23 10.00 ip 03 08 | 2 80| 168 
4.87 5.98 7.20 04 02 05! Dy: 3.60 
7.46 10.36 9.90) 08 05 07 6.71 as 
cee 8.35 12.18 09 04 09 6.7; 2.34 
7.99 9.17 11.65 07 05 09 7.56 2.64 
11.55 6.05 8.80 20 03 DERN. fom ss 4.45 
6.33 11.51 12.54 12 06 74): 4.22 
5.04 13.01 11.46 09 O06 .16 4.76 4.01 
14521 i eyate 12725 20 .09 .07| 13.18} 8.97 
17.20 15.43 15.19]| 24 a 09) 14.41 8.17 
17.41 17.80 12°29 oe ia 07) 12.71| 9.42 
ie Ag, 4.50 9.29 .18 .03 OT Leek ea) ee oosooee 
7.75 4.45 9.35 06 03 MG ose) ON 
68 4.92 12.46 Ol 03 Sin os. 2. ot ee 
6.53 5.73 4.60) 10 05 06) We) Roe 
i225 6253 5,29 ai! 05 06) eo] eae oe 
eA | Fentes ote .08 04 07 LF WA wate el ace ete 
=| Se 33 .63 OS Wel es a. 16 Birdie ere 26.46 
2 = ee Bont gee) os are re ts! RRIF ceteris 26.56 
Dot BU es eee 14 OO)... eae 26.53 
pinata, 13.34 8.71 05 09 -11]| 2.18] 5.36 
5.85 12.56 7.00 12 .08 08} 2.19 4.56 
gl 13.48 5.25 06 09 06 || 1.43 2.98 
4.39 13.16 4.90 08 06 05 391) 12.72 
3.93 13.22 4.92 07 06 05 | 3.91 12.72 
3.59 12.36 4.63 any 06 05]| 3,23 11.95 
5.03 3.38 12.46 03 01 OR conk sap le ees asl 
erate yee Te eet Ol 74 | Serres eee 
4.16 2 9] 10.82 02 09 ORS ncaa vie te Ca 
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APPENDIX 
TYPICAL TAXATION 


The local assessment of a representative township in each County has been 


farm of 
County Typical Township Year Farm Total Road 
assessment taxes taxes 

Stormont, Dundas and Glengarry :-— 

COO OL OULG ik getn ens eee E hes orks Ae: hn oy one GU 1934 2,040.00 GO2Z2 14.62 

HO OOO ULE Mewes tabasco. ali eels sige x kee = 1935 2,390.00 74.83 16.66 

BRO ONO tern BR seat ins) Ces nic Mee a egcecet om 1936 2,350.00 E269 16.54 
Victoria :— 

SV errat ltteer Peet MO koe Ee eho wd 1934 2,150.00 O4nol 18.70 

Witt STAR, cere ee wea Sok kw, AS «Winds 1935 2 AS TAO0 54.87 18.61 

WSR, 2... MA. Oe Sg a ag an a PR Se 1936 2,205.00 D220 20.29 
Waterloo :— 

A Alliiaey cae. Ue Moris: Th, Uae Ae ae, 1934 4.094 .00 96.45 25.46 

VIICWECBYOL BIO 2 «1 S-band ay JP ear ae nen, 2 1935 4,966.00 E1205 34.86 

VNU iG HeMR Meee orate, Uiecchitel os Go oce yeeords wae 1936 4,982 .00 TOES 28 . 20 
Welland :— 

ATEN OGS COME Fits: a tee in cvtepale too Sid ee due es 1934 | 7,400.00 189.14 SOaLE 

tise SUOMES hate 5 On od B4En See OS Hoe 45 | 1935 7,400.00 180.49 Bo for 

fret Can ees POL OAU oy ctv, ccs. SHAN Se shee eke 1936 7,400.00 186.18 40.48 
Wellington :— | 

| SPE EEO co Oe 1934 4,767.00 75.89 22.40 

aaEOsa we, oo Sk fee ee | 1935 4,756.00 eG 20.88 

eg UIATO SP ee NT gh Ue hte a Made pod 1936 4750.00 78.65 20825 
Wentworth :— 

PUR MOOTOME MeN NT clic tbe le cc n'ae oom alk ek | 1934 7,.¢20.00 253.98 68 . 24 

Pale NOL Oe ee ae ke a EE ae 2 | 1935 7,790.00 246. 56 76.96 

levitd DOIOWEtye Aetna nal fie copra Ome ie ek oe 1936 | 7,660.00 2742 3h 81.50 
York :— 

LIOR GGIO, Seie C. 0 See eaees ens oe ote a 1934 7,500.00 298 .72 49-52 

DACA IRV ALTERS 0 ah EES Son eS ty 1935 7,600.00 182.70 44.61 

Veet oENet EMR, ty 00) x ieee oe this ee ke fe 1936 7,500.00 187.05 43 .26 


No. 15 


IMPROVEMENT IN ONTARIO FOR 1936 


ON A 100-ACRE FARM 


arranged to show the proportion of road taxes to the total taxes on the basis of a 


100 Acres. 


King’s 
Highways 


County 
Roads 


Www qe He Go 


Distribution of Road Taxes 


Township 
Roads 


Road Taxes Per Mile Debentures 
King’s County | Township King’s County 
Highways Roads Roads Highways | Roads 
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Report of Motor Vehicle Branch, 1936 


To THe HonouraslE T. B. McQUESTEN, 
Minister of Highways. 
SIR — ; 
I have the honour to submit herewith the annual report of the Motor Vehicles Branch for 
the year 1936. 


Appended are the following :— 


(a) A detailed statement of the motor vehicle permits and drivers’ licenses issued for the 
calendar year 1936. 


(b) A statement, duly certified by the Provincial Auditor, showing the revenue derived 
from all sources during the fiscal year ending March 3lst, 1957. 


(c) Reports detailing the activities of the Accident Recording Division and the Financial 
Responsibility Division of the Branch. 


Generally the year was one of increased operations, every division showing advances over 
the 1935 business. This was true not only of vehicle registrations, drivers’ licenses and Public 
Commercial Vehicle licenses but also in the number of accidents reported. 


Motor Vehicle Registrations 


Vehicle registrations during 1936 set new high records. The total for all classes for the first 
time exceeded 600,000 and passenger motor vehicles alone passed the half million mark for the 
first time. Passenger car registrations totalled 514,211, and an increase over 1935 of 24,601, which 
increase includes some 2,000 convertible permits issued this year at passenger car fees. Com- 
mercial vehicle registrations were up 3,103 to a total of 70,693 while the totals of trailers at 27,930 
and motorcycles, 4,553 were also higher. Altogether vehicle registrations were 617,387 an 
increase of 29,079 or 5%. 


Drivers’ licenses 


The total number of drivers’ licenses issued surpassed the 1935 record by the substantial 
margin of 57,354 to reach a total of 842,189 and increasing the ratio of drivers to motor vehicles 
from 130 drivers per 100 motor vehicles in 1934 to 1386 per 100 vehicles. Chauffeur licenses 
increased over 15,000, operators’ licenses by more than 32,000 and instruction permits almost 
10,000. The totals in each class were as follows:— 


1936 1935 
Ce CUE hat pen Ee te ees ee eee hn, Ok 211,606 196,111 
CHNCrA LOC Sy ct Ve eee arity ee Chere ee tenn, onan Pn ee ae 543,798 511,346 
Laster TCO se poem ei. fa Shee hee ete ie 86,785 Celebs: 


Public Vehicles and Public Commercial Vehicles 


New regulations respecting the operation and licensing of both Public and Public Com- 
mercial Vehicles became effective during this year. These regulations extended the insurance 
protection afforded the public, classified and strengthened the existing regulations, provided 
for reclassification of Public Commercial Vehicle licenses and a new schedule of Public Com- 
mercial Vehicle fees and permitted the collection of Public Vehicle fees on duplicated, special 
and chartered trips. 

The number of Public Commercial Vehicle licenses issued increased approximately 25% 
to a total of 6,231 while Public Vehicle licenses numbered 695, an increase of about 20%. Revenue 
was also higher, a gross amount of $270,724.87 being deposited with the Provincial Treasurer. 
Of this amount $168,095.88 represented Public Commercial Vehicle fees. 


Revenue 


The gross revenue of the Branch for the fiscal year was $11,144,955.38, an increase of almost 
$2,000,000 over the previous year. This was the largest total ever collected in any year and 
resulted in a net revenue, after the deduction of commissions and refunds, of $10,916,491.08. 


Financial Responsibility Division 


This year saw the activities of this division sharply increased with the number of suspen- 
sion cases handled rising almost 50%. There were altogether 4,932 suspension orders issued. 
Of these 1,072 were discretionary suspensions imposed by magistrates or by the Department 
while 3,860 were issued under the provisions of Part XIII of the Highway Traffic Act. As 
has been pointed out in previous reports, the value of the latter legislation is cumulative and 
to date since September Ist, 1930, there have been 21,345 suspension orders issued requiring 
proof of financial responsibility. Of these 6,963 were still in effect at December dist, 1936. 
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Accident Recording Division 


Accident figures showed some increase during the year 1936, an increase largely accounted 
for by the increase in traffic as evidenced by higher gasoline consumption and more numerous 
registrations. The safety promotion work of this Division was carried on as usual, monthly 
and special bulletins giving details of the accident record and directing attention to general 
seasonal and special hazards were issued; a campaign of newspaper and billboard advertising, 
introducing the slogan ‘“Try Courtesy” was conducted and radio programmes of an entertain- 
ing nature carrying safe driving messages designed for both adult and juvenile listeners were 
produced over Toronto and Hamilton radio stations. Material for radio talks and addresses 


at meetings was also supplied to automobile and service clubs in various communities. 

: The division recorded and analysed reports of 11,388 motor vehicle accidents resulting 
in 546 deaths, injury to 10,251 persons and causing property damage estimated at $1,241,851. 

Respectfully submitted. 
J.-P 2 Bie ELE. 
Registrar of Motor Vehicles. 
COMPILED BY MOTOR VEHICLES BRANCH — DEPARTMENT OF HIGHWAYS 
; 1936 STATISTICS 
MOTOR VEHICLE REGISTRATIONS 
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RSE CC Oe 120s ae 10 Fort William............ 504s eee 
Sar Artie 
Timiskaming.................. Ce cee ee | 
PA CEOR AM aes Set kg eg ere oe aes GW)... ee es eee 
MANS SC ei Ao, 2 ee SAI als... wie eee 16 
Kitchener.......... ee 79 
RUE OG be i ee ee 70 Niagara: Palis: oye, c+. 21 
; WW eibadICLs, ¢...;\ eee .. 5 ye 
ree SEOUS BRS G8, ee oie e oe cw xv ers woe @ritebeln ss. i, eee. 5 
WET S00 go seas On Se LV blasmiirown .. 2, . cee oe 
toy ewes RS is oie es es 220) S Borantor.. da Penh. 1.365 
© USE LATIEOUSL Jee, 2 RI SE eee Rea ee 
19957 2 
MOTOR VEHICLES BRANCH 
Highways Department 
Revenue for Fiscal Year 1936-1937 
Gross Deductic 
fecosemterre CaAtmrertiiits: 6 dss oe ea $ 6,258,979. 00 )4,( 
Se neRG@l AIS CTIMIS 2 os oh ace wats ci s.d 6 as 2,970,912. 50 1,442. 5t 
eC OIC ESM CLINT S ia vigor nr Pa ews be es 34,252 .00 5.0 
Motorcycle Dealers’ Permits............ AL : 
icailetm@rer iit; 54 anes tas bse eet 277,449 .50 0 a 
BE mic liT OSCE CTMUNTS <2 fy os oe wae ade 17,639 .00 5 
(PE TES. 2 Oe, ra 259,152 . 0 2( L( 
Operators and Instruction). i... ...64 5 664,852 . 50 62 0 
ierorevclenPerinits <2. Ae oon os). cc ce be 13,681.00 
TREE GSTS | pee! GS a a 239,795.00 
MUM Cece ALS Ha, che Soest ee HAS oe 8,254 .00 ( 
el TCE RSRES = MN Ieee anh ee 11,465.00 
ertimeates And Sear CHES 50. 2 cates ey ATA OR ae oy ore ie sy. 
JEP UAPSS, SiS oe 99,057 . 00 9 
[Lisi a eter: Can SAU M: SAEs es, « 3 2 
jecke Bhi: Wa) AUS CoS se See eee MUPEC Ree OS) Bae aces... 
Publhe Commercial Vehicles. ..........-.. 168,095.88 10 
ROS Sere 2 8 Se aus boon phg ps 0m sin wala Seg -Upeig e's» afeis 
Miestnee leaders. sa g.ncihe cae ssa sa ove BOSON tie leis 
INES ShapeCS3 5 (aia €] Bee eee sone a CON) Se aes nee 
Prxamiiatiod (Hees 6a. ks a ne os le te 17,175.00 
ESOC LET COTS tee he Rb cos) esto a) Slenene 4 208i MIGe5O 2 P24: 
$ 11,144,955.38 $3 228,405.52 9 | 
Balances due from Agents...........--- $ 86. 60 
Less amount overcharged on:— 
GB aiiittercials, 2... 04 e a = $ 24.00 
hae Cal SIGE Se eee 5 A ae 1.00 
TINCT ES UR Pager en ee ree 11.00 
PassenversiC ats. 0 noes Se 27.00 ans 
= — eC « 
1935-36 Overdrawn Credits...........-. 125.50 er. 
Adjustments on Previous Balances..... 6.00 2ol.: 
@ 11,144,955.38 $ 228,690.22 $ 10,916,265 
PTL CSE a5 os 4 OAs Gales 7.32 
1935-36 Balances Paid........ 218.40 
1935-36 Underdrawn Paid.... . 20 295 
ce 4 g 10,916,491 


S| 


16 


92 


OS 
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MOTOR VEHICLES BRANCH 


Highways Department 
Revenue for Fiscal Year 1936-1937 


assem eet oats Peri tS ane weenie ee 2 $ 6,258,979 .00 
ROGiiinereia | SeCerimiiitom adicer aah 2b eee 2,970,912 .50 
Dens ar Crimi t Otwe fe peak Ache eb ere cape 34,252 .00 
MGrorey.cle. Dealer Perinittsos, Shands. s 4 4: 96.00 
Airailete PD erinllis rele ae eh Packie tes et wh 8 277 449 .50 
WOME UIE DOSS Me TIMIUS mek ante Sics hess eee ota 17,639.00 
RSA HetiiS Heenan we ey el en ets een 259 V2.0 
Oper tor seam uStructiOnss ee sian clas 664,852. 50 
NEO RETCY Clem MeLINItS see gi. eho aetas ue ee 13,681.00 
MIS CTC ot et te) ret ae Ol Lee apne 239,795 .00 
rplicstey Coat dS hy eas ict wale Geen os 8,254 .00 
Jade “Es aN aR (ESI ede Uh Sie a oak Orn ai eA rt 11,465.00 
Seroumnles anNCiocerenesaie) .ccle-ss pee 476.95 
PLES ORME Te HUME ia Oo 2 Dts Bone dlls 2! 5 Sahay 4 99,057 .00 
Ry ES Eh US Ta a SA oO RAM PY eA 362.63 
PATO IC ITOLES tani Beat ed ed ok Sts Wee ne teen hs 102,688 .99 
Public-Commercial Vehicles...... 05.4225. 168,095.88 
OR UN TE OR I Geen Ae ee re Pane 83.93 
iesincwbleaGichtts, ce. 0. o. cee ee 80.00 
mMesuiverooletiv. Glass. 92 ak oe heck eee 300.00 
Pieri tron Mees. 0. e ae Fas a eee LA i5 206 
WISE ANCOUSME Es oe kned Sean ee Sea Pee i 107 . 50 
$ 11,144,955. 38 
Less :— 
Commissions deducted by Agents........ $ ZAG T0565 
Refunds deducted by Provincial Treasurer. SOR AU) 
Balances due from Agents. 72. J.0.0.0s. 86.60 
Amounts overcharged on:— 
IPassemcerecars:., scm e. Gu 20) 
@ommiercials 20) Noses 5 24.00 
AP Res (erSern: Woes: nr) Cah hii: 1.00 
eget ego. a ae eGR ty ene 11.00 
——_——— 63.00 
Houcmalrencny re-Mine aes ¢e ooraga sie. 10.00 
Journal entries re Ont. Munic. Board fees. 6,177.00 
1955-50; Overdrawn Credits, 2. ..45. 2008s. 125.80 
Cheques.charged back as N.S.F.:— 
People’s Fuel (Pass. Car)... $ ° 7.00 
G. Wilfred Carrow (P.C.V.). P5206 
— 22.00 
Adjustments on previous balances....... 6.00 
228,690. 22 10,916:265, 16 
aa MCE OSL yt ohne cry ah ss oe Be hg 
1935-36 Balances paid........ 218.40 
1935-36 Underdrawn paid.... . 20 


225.92 


$ 10,916,491.08 
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MOTOR VEHICLES BRANCH 
Highways Department 
Itemized Statement of Receipts for Fiscal Year 1936-1937 


PASSENGER Cars :— 
tee seat ) 1.004 cyl: ol... coin eee. $ 1.346.128 


Ssact at SOUS MAL TOC, ©. 24 be. oo. | 8 ee 
ea@eelo O06 cles. .o... ey 
pe somo una tecy a... 0... * 
ip oummo O00 Gceyl ff) 8k 9 
Woe ameaouwnalittcetr’. .....0.00:....0 28992 5 
Pee OR cyi ne 1 bss cl 1.041720 
1,201 at fe Oialifee we coe ee ee O'an7 
Mao OAS Oa Fe ena 108 980 01 
Ree eemUsOOnualtfcc 2. 1/390 
POET MeO 0012 Cyl sees. ye 1320004 
atom wn CHa SCE)... occu ee le el. | irs oa ‘ 
SESE CROC ON GS 4 EE ee a er 1 200.0 
Wome ORO Mlectie.. f.h 4 nce ¥ Uae d ce. col. ae 0.0 
2 a. @2UACOSS Se es 40. OC 
Ome? 00 New Sets........ 0.020. ceeest...., 6,876 .00 
57 No Fee New Sets. is 
701 Free. 
aca eebolance Of Hees. 66.2). os bec cc ek voce cece. 199.50 
COMMERCIALS :-— 
Pneumatic Tires 
eT eam LOMO 2 pee etki. 5 ye ie fo el ee SEAL Co g 999 53( 
1,186 at DOOM NEMICE) &). yo es SNe be Seek hee va a os 5 93 
Moyea te 24.000. epee rae ets | >, ER eee 370,248 .00 
Saat OUeGielt TEC)... .450 ok sae. we PaAG toes 9: 9 396.00 
2 at Mp OMRererUCTP LCG) ay, sare Masnc lm «x le. spake 2.00 
Std) Gas. ASSEN te a es oe ee 396,960 . 00 
Se eee OORT Tee)... cee eke bk Lhe ges 3,112.00 
re ROU Re. ee a OA oa blob eden 363,155. 0 
BBs Dit, ESD Eclat) i. ne ea. ae 597 .5 
i On ME A Oe oo ons, 5 cadence shes bos went) be cebld bes 271,824. Of 
cOmacmmeee SOU ith PEG). fc nackte toh we es se Or 
ae ae BON Ceiar tem TEC) a cr. aoe le a kin si ase Bae 42.01 
ee OOO Or tn Melina mina ke heh het i wa id . 280,574.0 
126 at 49.00 (half fee) Phe SOS Sh yk Botti ro pa Ponca. ae tee ene 6,174.0! 
ple) Gwe ONS 7 es ieee ee 338,464 . Of 
SS ALES HSL ONG EVES BiRh (2\S eee 9,688 . ( 
Cea Ses ular ter PCC) ae.se nh ase kee td vrei _ 56.00 
Th LOBES aie TAIN erate BP Petter a eee 150,912.00 
Heater CROWN (MAN TEE) chee see totes sc stung as vee 4,392.00 
ie RON Ata WK OOOME. Wot. | Abe Hae tales Oe Res babes 224,230 . 01 
Asi ove) Telove (WA aeN hile c) hire eas Sacaence nen eae Ree See 3, 
ENO SERN ERM MEN 0s Boge cho Subse ate ie RU ta ee ae 1,782 .00 
DE: tee GOES NID) cs! 0 NM arate ee a PR roca ae 5,244 Of 
Sree AMIE! SURG TOO) Clee La: ops te sl'ee 4 Se oye Shey tem dea | 342 .00 
Cais DEO aS Se ee eee ere eee 1,560.00 
Oa’ PESTO De een ee een aa 2,646 .( 
Pee OU eet pie aa, Jo Gd eee ha ew wee ee 7,590.00 
ite LOO MOG ODECIAIEL . oi. eos nel te te ee 8 LOO. 00 
Solid Tires 
pei SS RS AO 2 ee ae ke Ao ee een te ae $ = | 
Nevin Oe We eRe car hk aie ae ne eee gS il 
yo tee AWESOME Le Calo ep ee ee oa ) * me 
7 RO COG ae gee ern cree 420.00 
thal yk © | ESTO REG TION: 90 3 0k hy Ar, 20 eee oa err 
7, ee NEDO: UO 0 Penge eee, a ee a ae a 
ihe ant SHG 22 Beene eee a 
MER ROC MU ais tit ta «dela ee ree heres oe ee a 
Deets A Halt Fee). 2 lok a ane ns bs) Peete i os re 
a Tete Ge ake fe peta ges iain ee CD ones 
ches | gOS Wyn Give (2) hate ata ec a ee Boor 
ROO S00 it ef ds dase ted wth Leet: @) 000.00 
et 100. 00, tall Tee ys 5.2. be ota br a ee - 231 00 


re SAO Keyes tke tes in Pe ee Me RG 


REPORT OF 


rpene 
Patera U0 
2at 299.00 
9 at’ (375.00 


leat S700 


2,307 at 2.00 
1,374 at 2.00 

9 No Fee Ne 

867 Free. 

ince Capacity... = 
Bal. of Fees (1934) 
Bal. of Fees (1935) 
Bal. of Fees (1936) 


BusEs :— 


Teate 10.00 
WAtot. 924.00 
Pat. 12700 
Dates oOnU0 
ing © Bb ee) 
So-at . oD: 00 
ate 27200 
12Seat, . 72.00 
169 at 84.00 
eat 42-00 
105 at 96.00 


lat 48.00 (h 


posal 
(oat 
(4 at 
54 at 180.00 


a wrat $105.00 
8 at 
4 at 
2 at 
feat 


8 at PAA) 

1 at Free. 

1 at Free. 
(79,442) 


264.00. 


VIII Cone ae ae ps Sie es ee ey 
INE VS LS ee ee aires ask. has Hosa h tere 
w Sets. 


PCr © AD ACK V ae ae sai es ie ae ie ete Mie a aca oe 


“M’’ DEALERS:— 


INTENWE OCS LS Bo ke eee col antes te ae) 


Bat 12.50 
16 at Ze 
(1,397) 
“M.C” DEALERS:— 
15 at 6.00 
(CT) Dat 3.00 
TRAILERS :-— 
Ot OU (at. § 3 OO 
Zann at 50 
897 at 00 


177 at 00 
18 at OO 
Daeae ealae OO 


Shs Tee el tat ther <6) le ie td: 01 fel ie neiiep lel elca) at cuqterieirie |e cen ca; *) Te) (shen) 10) ‘ 


SeiS Pe IS Ke Lene me ete. (a) lal “oa te) (enke) (at Teil (el vei (oy ne cee \st ia: trots) ef (a: ve 


S709, BM! (ONO, ele. viel mere! alr émede) .@).a: 8/16) (sere) os! oe; (Para) re, 


34,125. 


(6) 


No. 32 


00 


00 


52.00 


ipl 
3,483. 
8,970. 
370. 
5,670. 
325. 
5,664. 
288. 
13,850. 
300. 


$ 2,970,912.50 


$ 34,252.00 
$ 96 . 00 
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85 
Boma er OURO cay we Mn. 9 
<P RUC CS| Saree See 
453 at Wee Biacde 
22 at 38. 0 ey ke, yl a ee 
cee SrOOM he ee ' _, 347.00 
Bement eo 6 924 00 
20 oi WUE. UTS > ee el rr 2,376 00 
Saw TEND) <2 Nay 2 Se rr 117520 00 
Memo OrcOdhalicels.. 1...... 0 "540.00 
etme MGUattem tee aa cco... ...0,.0) "80 00 
Ure NOROOMME | kee 2,940.00 
eemLOUMOOpecialto | ~’100..00 
295 at ALD NSU Res ee OD ee 590.00 
MeO New ccts.....-.............. ee. 151.0 
83 at Free. “oir 
(33,976) 
PSHE SCOR ANAC Yet. le. ot elk eho. AL 2,216.00 
Sal tor Gee (ICS en ee ~ 29.00 
(BGI, ON ABIES? (ISERIES ak tor tae 29.00 
Two PuRPOsE :— vid 
mae ome OU yl) a kes ha ca dekk ees. $ 547.00 
45 at OMOOMUMAT TCM A ct. 25. fc Mack o. 157.50 
COS Bie DAW One d Bae Si 520.00 
9 at recall TEC) 5... tee. 54.00 
On ROO LONC VMs ccc. buses esata lens CORE 285 . Of 
HORA OU OLCM eras. 4. coe heats as vials oe aay st 690.0 
Treat AG ENO Ue SS) es Be ee 7.50 
il ais USS 4 ie ete eo 20.00 
124 at POON GE WaSe isin ie ae artis vile (ool Selo ao wah 248 . 00 
9 at Free New Sets. 
€221:10) 
rs AMO Oe arses ene s ages cet ioc AA cies s «ced eewe 7.008 
CHAUFFEURS :— 
20,056 at $ 2.00 Originals..... kote RAS) a eta oh ea $ 0,112.00 
3,957 at IP OOPO nie aah Tec punta. eh wes ye. 3 « 3,997.00 
212,824 at MSC CW ALS UN Ie cat ycaaic Ne Ania eadsie: « - 212,824. Of 
24 at Free Renewals. 
(236,861) 
DEC VeRViCatT COSI CLO SO Mies cay oe cdook wl a Qe sade. @ aea'ebabes 0. 
RECVPEVierGM CCS (OOD) 1a e. 4 Feabs eee reeield 3 oe 13. O 
TOW any Cater Ce Nel O94) We ee ike op ges) al eethee vy we wea 00 
OPERATORS :— . 
OPS Sate ne ey OO OPCratOrsiy 24a veh dss Sa an epee rs + $ 6 108 +. QU 
94,403 at REN SMCtN: cian Coe: Oras oa alates 45: +4: s 
845 at A OL, TCM W315 Ge ini A A er a ea 5. Ol 
3 at Free Oper. 
2 at Free M. C. Oper. 
(708, 137) E : 1 A27 0 
Prev. year Oper: Pees (1936)... os... scence aes $ bs 
Prey. year Oper. Fees eu eg eee eC e 2,40) . a 
Prev. year Oper. Fees (1934)... 1.0... eee eee eee + ns 
Prev. year M. C. Oper. Fees (1936) eee OV 
Prev. year M. C. Oper. Fees (1935).......---- ag Yaticoan Wi 
Moror CycLes:— igmencty 
eA A Mo OO estate 2s UES Oe Orr nee ae $ 13,28 i 
148 at GOO GNP Siig fe12)) Renee ONE eee ree Paci aa 0 
7 at AM \Nie wa etch Ae Aes ed ts Nem! es 92° 10) 
tat ORM Wats ni peed RNG v2 da Rinne aa setae Seg 
223 at Free. 
(4,899) $ 13,6 
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TRANSFERS :— 
fOUWRZAD te >: OUP PASSES CLA paren ae Are Aye) tr ew gee emer $ 200,484 . 00 
6,704 at DEO OmmiuenCraliae aw sae: wotiks ewe ace ge 13,408.00 
CALE ROO wi GC ycles tree ice eer, Sar cere sR CL 200 
yy ewe DSO MibwOs eUED saebate ects hohe Perey eee 314.00 
186 at D SOO PA paike nee we Syke. Cate aac cei re eon ee 342.00 
20 at DAROO ae ioe DICALer Gece tee Nee se ei eee: 40.00 
(108,080) 
22,789 at 1 SOOMDI ROM ete omens Mas tee ce eer shte Mork gene 22,789 .00 
LGlvat NERO) OleAOtn iia tt eben oon ee eg ye LOba.00 
(24,406) == § 239,795.00 
DuPLICATE CARDS:— 
ete) ee 40 sD ASay eo hades eae cyt yas loathe en en ae § 1,770.00 
669 at One OLA TD one ar dee eM ee hea 1 A oe: 334.50 
56 at BOUL Gy Cleese afi aoc Mert benr a arene ee oat 28 .00 
10 at HOO a VWORIUG ON fees tic. ee tgs RAL es = a eee 5.00 
99 at POR ATLEL OS Se etek Ce Ren hee te ele wt oe ene 49.50 
Siz at RM a Seun br AMG Hcl Slee ee ae Bn Oe eine 436.00 
86 at #50), (Comme raile:.+ sess erate fe ee ae 43.00 
16 at SAU COR at ooyet se te ee Ne eee erence wate 8.00 
5 at PU WOLE MEDS al cece ean ed ener ease 2.50 
at PSLPAlLete gE TAtlS ee ade tits) One en ke P50 
Borat PO MLIES Asse MC ALA we tee Seale eee 162.50 
Sarat RPO CAHe OME ae ee ee Rae cer a eee ee 150 
456 at POORC haste Oma. Gen eae 77 oe eer 228 .00 
3,694 at Sx iat Ren loa. Saw oe eee ee tee 1,847 .00 
6,831 at ORC ies, tc ye CCR ches eee S412 OO 
9 at Be VER OS OD Clee eet ne ey oe eee Aone 4.50 
Sele BU TOSERUCTIONSS eee eee ne ee ere - ew) 
(16,383) 
eae SSS ee GIRS 259) Oe een ng oe een Ree ee oa cts We 56.50 
ies DOG COS Ae Ue wie eee tia echt eee ce ae aie: 6.00 
$ 8,254 . 00 


IN TRANSITS:— 


AOE Tea ERO Otek eae Ban tahe te eo cae se ek Cea: g 11,465.00 
g 11,465.00 
SEARCHES AND CERTIFICATES :— 
SAG Tae ee Oe cae Renee tent, eee kh oP npene bys $ 211.50 
147 at Ri eect hae he aN eget rainy ee 73.50 
1 at 10 0) eae eres one cE Wh nc ata hye ee fies, oe ee .60 
64 at ES Ae dar 2 ae oh hE Le ent Je ee er 48 .00 
AA at | a 0 Leree ST 2s ad Ee A ae eg ok bee eee Sane ante nee 44.00 
9 at ISO ASY las sr hah ayy at Wie ie eg te aoe ae ae TI 25 
4 at WS REAR ooh. s ee a See OR) Oe smn 4 bm Ci aa 6.00 
10 at aR eS EIA 7 he ap ap ae te ee a LN wR RAE Gl eb et) 
eat DRS () i Tare alee Me ROS Ce Sek Wd ied ta Tae ee 1.80 
10 at DAO See ee eras Rar at oh ok a 20.00 
Wat pars | ge dg Feet te See ahs 208 Ay hPa aR ee ed A Ee 220 
2 at De Ra ae ne ok me) sole Mee ci ont 4.50 
2 at PSS Waa sort nid Shan PR Daca se Poe tN De AR ce ects 5.00 
1 at DEG) Re ek Arete COR ee Ate) 4 7 aL en ee, 2eOd 
ieat PA ESP ae MN EN ee RC ee RC at) oF meee Day Ves) 
Seat OF On tek: & OP enc Mek) ean ols ee aa Re Rly 9.00 
1 Af FOR) bet a eter Ee Me 8 RR Met hh Ae Los Aa a ee) 
UBS SO TL) a Were th LE a Ot Oe Rede haat eM, © ale 8°75 
1 at LO) ee eS GLa Sig PEAR mr co Uhr A 4.50 
1 at KOO Tee ie Lot rm dea Anan se etre gee Ag 5.00 
(1,150) 
$ 476.95 
MIsCELLANEOUS Mee, log ect espe a tla sh Sey Ud IMR ee tg Oita RYleN Mian ern ps is $. 107.50 
SUNT Crete ¢ oi Mae faye ath) ee aes aye RO eR ok, age? NOY SOOM Oa LRT Se ce Sale 99,057.00 
LEGS eee oe ne ee WNC gt J RAN 6d A iON a NN od me mg Ie ae BOZEOS 
PSI CH WR TCL Ha 495 te oh Me 0 th Te ce cea ees et, «ttn ae Ue LY fa oN Res coed wee dle 102,688 . 99 
PABLICRCOMMERCTAT “\VIRHICIH 6.7 oe elect ce Ue ee Oe Su re re ee ae 168,095.88 
CED N Ce eRe ete ee MEDS es Sel. by ey Ee REN kN Oe met we. $3.93 
PASTING E ADDLGHTS..<+. Wee coke oak, Mens Oe ane et ee Bee ee SE Dae Aas ental 80.00 
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Pee RENAGION EHH GG ee tee 
CoMMISSIONS ParIp To AGENTs:— 
1 ESS SNES 0 ORV ESS RE Oe $ 102,879.3 
ercieccia lois wutiteh ae se. 13,585.40 
MN OmiTOSEY, fu ek el. ck bee eek. 312.5 
PAOLO cles hme wor, |... 439.05 
GEL SSE Ris YR Alle hs ee 5,873 


Operators and Instructions........... 62 ,02( 
MEMES Wee ee St Se eek, 20,275. 1¢ 


REFUNDs -— 


LESS SS Od OES sa $ 1,205.25 
ODER Ey Sgt pane 
raring) EO 0, ee 
PROM Osc r eT eo e cis. es es 
BV iMIDC ACES. FR oo a... be Sew ce oe 
‘CLOSTTT ETERS, 0 PS 
Operators ang Instructions. .......... 
UWI OSES eee gle 
asa ae. 
PEITOS. o. ¢ aa Ae ee 
Public Commercial Vehicles.......... 0 
x imation bees... . oeGu died ee ews 14. Of 
Prphoste Cardses a Oh Ts oh. Sas Paes 
ip IES ees eee 295.00 


1 
eece MVC Ans bee ths ss hin 6 1655.2 7 
COMMS EH SR) eae ee 4.0 


Journal entre re Fine. ie tr are cee 2 fol pes Wane 

CHEQUES CHARGED Back As N. §. F.:— mY 4 
Beoplesiuuclnceass..Cary ... oases... $ 7.00 
Gr\vuired Carrow (PICAV jo os oes 15.00 


NGM melts Om kr rev... Balances... bans ates eee 
Deposited with Treasury as shown by Treasurer’s Stat ement 


UGB ae SSS Bt OE Es pn et ac ra ea $ ( 32 
1935-1936 Bals. Paid... .. oe eee 218. 40 
1935-2036 Underdrawn Paid... ........- 20 


$ 11,144,955.38 
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REPORT OF THE FINANCIAL RESPONSIBILITY 
DIVISION FOR THE YEAR 1936 


The drivers’ records compiled in this division at the end of the year 1936 covered the operating 
histories of more than 200,000 Ontario drivers who, since September Ist, 1930, had been involved 
in a reportable accident, had been convicted of an offence against the Highway Traffic Act or 
of the provisions of the Criminal Code relating to the use of motor vehicles, who had failed 
to satisfy judgment for damages occasioned by a motor vehicle, been the subject of a complaint 
as to actions while driving, or had been suspended because of physical or mental unfitness or 
for any other reason. 

During 1936, 4,932 suspension orders were issued. Of these 3,860 required the filing of 
proof of financial responsibility. Reckless driving continued to be the major cause for suspension 
of licenses, with failure to maintain proof of financial responsibility, as required, as the second 
most important cause in point of number of suspension. 

The increased use of drivers’ records as a means of removing dangerous individuals from 
our highways is indicated by the increased number of suspensions issued for “‘other offences” 
which classification includes Departmental suspensions based on these records rather than any 
individual offence. 

The following tables show the number of Financial Responsibility suspensions made effective 
during the year 1936 and from September Ist, 1930, to December 31st, 1936, and the number 
of suspensions relieved during the same periods. The third table shows the number of non- 
financial responsibility suspensions enforced during these periods. 


FINANCIAL RESPONSIBILITY SUSPENSIONS 


Sept. 1, 1930 


Cause 1936 to 
Dec. 31, 1936 

IRgorel Ri Si au/e Farha bs hae ee In Nig eD COR Aa ohare: iy Wee Serer emai Apee «Ey A Gls 7,900 
SPCC TIPO te We crt oe ae Ts PN Dist Cbg rane tat le ne brine cs eel, Se 84 269 
le (CVE: oe Aa cn er rein TR Seek ce) eh Maun MMOS: CGE An enc Cp, Z Ee 
DIVORCES Vets CONSE sty a cas Uo al a shee ath Metab Ma INCRE ST. ae oe etn. ate ZAZ 4,344 
Com tiaviale I nVesea Shear Vey cements aang aon, epee AO ah gl RM RON cence me ther OR Lie (2 2) 26 191 
WER eisOTeN CES torr a) Scions OS ys een ee ee 95 529 
LAO VSVe 6 Sy akeve Rap ELo kes 1 lay 4h GSTey mieten arcana ire eee Met Aeron cer curds! bes. Fac a a 82 405 
Peeve ance lations: 1th ia tn ORO h is Sewn Pe Seen lt hermes 894 4,069 
Patlerourematicat JCClUeILG. Sf. cchae ree Soy. Gt tek ote rae Ree 232 1,094 
DAWA avec maT O RICA TC Aart ho Me ca) eh peg ae a ae 22 2,883 

SOT Se he aah is, Aas SRE a ene a 3,860 21,345 


FINANCIAL RESPONSIBILITY SUSPENSIONS LIFTED 
Sept. 1, 1930 


Cause 1936 to 
Dec. 31, 1936 

SMeVe ll PSV a Late ae ge me eee CEE One ae Oe Se EIR 6 tea eT 988 4,628 
(SIS SOaNt Aig ce Pd a ee ee ae ES, ont SRO oe Cae CRE Gye 189 
| REEVETNa 620 i fying: Mao ty A ae tN 8 Serre ae Ce EL NE et Me nm be) Pre A eee 2, nL 
ING wT Cis LiCeNGe tes Nee at ne Abe OR Borer Ae Bai ene eae 95 4,021 
Canina line ci ePne On ey erties Maui oot Ginko > ak ee oe fi 82 
OpiercoeNCess iter... ony eile weet: Sy eaeereces oS ae es eG (eee 27 137 
ei ehie Mai idiog dell teeny! gern tok oc A ec Se sca, 0 oe es ie 35 119 
Policy ance! la toms te vce en Aedes Pe ne a ane a 447 2,492 
HaAllehorrelianirat ACCIAeTIHD. Myc ee RM ek eo 8 Mess Se ok 116 O77 
IDGivat cay IN LeVLOxACATERs aethe erie t ne Wet ia eco siren Ree ee ae 165 1,072 
i <Diya Ot Classtiled ye emer Lae a Nie st ct bite A oe eee. 480 954 

W652) Sj a a ee cei reget). Sai ae ak Tee 2,417 14,382 


NON-FINANCIAL RESPONSIBILITY SUSPENSIONS 
Sept. 1, 1930 


Cause 1936 to 
ee Dec. 31, 1936 
PVCeMIESEPCT IVIL Soy, go eke meri Mied gt hb, Meng a a AN nee aah gee 768 4,105 
SRR UTS y AAG a yn SAN ciate ek, ue Wee Bilin Dot a, gr EO ae a Ts 266 
AA deo AN ag Cdn he soe eR a n, Wed te al ie AN otra ks CO ee 4 
INO Cr Syl CONSE Soest on ie Bethe tl oe ne ee ee ee 6 ( 
ermine re pligence. |i i 55 aan eke, Skee 5 oo ican ark. ee Cee ed . Sea ie 44 
OT MeC ROT aTICeS hen 4, cic, fu Welt ca ak Nea eins 8 een gd eis ok tc) me 203 592 
in garie ed "jC STEN tS... ice saree ae ete, ae ee ee oe ee 6 3d 
it toereniainvateaecident< ein) ater ee 8, ea ae ee eee ts ne 8 24 
Pipine wy hilerintoxieated st. oy ceva ae eee s Oe Nee ea Sey ee 8 67 
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ONTARIO MOTOR VEHICLE ACCIDENT STATISTICS — 1936 
During 1936, reports of 11,388 motor vehicle accidents were received representing an increase 
of 6.9 per cent. from the corresponding total for 1935. PT a 


NATURE OF ACCIDENTS REPORTED: 

Of the 11,388 mishaps reported, 501 resulted in fata] injuries One Or more persons, 7,803 
caused personal injury, and 3,084 resulted in property damage ¢ : at 

As compared with the general advance in the humber of accidents 
to 6.9 per cent., ‘personal injury’ accidents showed an increase o} 5.9 per cen 
damage only’ mishaps advanced by 10.8. Fatal accidents (501) were unchanzer 
year’s total. . ; 


ACCIDENTS BY TYPE OF COLLISION :— 


Of the various types of accidents reported, the most signifiant increases re the 1 
of ‘collisions with bicycles’, 9.6% increase; ‘collisions between motor vehicles’. 8 2 pe 
advance; and ‘collision with fixed object’ accidents increased in number by 7.1 2 ent 
lisions with bicycles and collisions with fixed objects were tk | 
have shown an increase in each succeeding year since 1931. 


FATAL ACCIDENTS BY TYPE OF COLLISION:— 


Oi the 501 fatal accidents reported during the year, 233 were of the ‘colli 
type, 82 involved collisions between motor vehicles, 60 were non-collision < 
involved collisions with fixed objects. While there was no ec! ange the tot 
reported from the corresponding total for 1935, fatal mishaps invol\ g collisions 
vehicles increased in number by 26.2 per cent. 


URBAN AND RURAL ACCIDENTS:— 

In the following sections ‘urban’ accidents will include mishaps which occ 
limits of incorporated cities, towns and villages of the Province, and accide c 
will include those which happened on the King’s Highways, county roac 

While it should be kept in mind that the reduction in the number and seriot 
is a ‘wholesale’ problem since it involves fundamental causes which apply regar 
nevertheless a knowledge of the variations to be found in url i | experi 
to a proper approach and correction can best be brought about wi hese differs 

During 1936, there were 7,048 urban accidents report - 61.9 


total. More than nine of every ten (92.5%) of the urban mishaps fell within 
fications: ‘collision with pedestrian’ (2,887), 41.0 per cent.; ‘collision with otl 
(2,295), 32.6 per cent.; ‘collision with bicycle’ (967), 13.7 per ce 

object’ (366), 5.2 per cent. 

Urban fatal mishaps (193) accounted for 38.5 per cen’ 
1936. Pedestrian accidents (131) made up the largest share (67.9 
with other motor vehicle and collision with bicycle types with | 
pectively. 

As compared with the 6.9 per cent. advance in all Ontario ac | Be 
accidents increased from the 1935 total 8.3 per cent. Urban accidents Iving 
fixed objects advanced by 10.9 per cent.; the ‘collision with bicycl 
the corresponding total for 1935, while collisions with other moto! 
increased 9.1 per cent. and 8.8 per cent. 

While urban fatal accidents (193) were one less in number th 
pedestrian’ type — which made up more than two-thirds (0/.9'7 en 
increase of 12.9 per cent. Fatal accidents involving collision veel 


a decreased frequency from the same totals for the previous year. 


Rural accidents reported (4,340) made up 38.1 per cent. of 
Of the 4,340 rural accidents, almost 90 per cent. were of | out ty } es: Coll 
vehicle (2,157), 49.7 per cent; non-collision accidents (616 14.2 per c 
object (572), 13.2 per cent.; and collisions with pedestrian | 004 , | 
Considerable variation from these percentages was found im the Gecihton' S © 
accidents which made up 61.5 per cent. of the provincial total. wo t he 3 : poised 
reported, 102 (33.1%) were collisions with pedestrians; 65 | al. | 7) © rare = * 
motor vehicles; non-collision accidents (55) made up I¥ 9 pet ap 
accidents (11.0% of total) were of the ‘collision with fixed objec ate 
As compared with the 6.9 per cent. advance in eee pe nical 
8.3 per cent. in urban mishaps, accidents on rural roads “estas | deo aw 
of the eleven types of rural accidents decreased in num ae : bs ran he pve 
collision class showed the greatest (14.3%) rate of inet aes: — Sasevaryoneyetetien 
8.8 per cent. advance, and collisions with other motor \ ehicles anc i 
of 7.3 per cent. and 5.8 per cent., respectively. 


TYDe. 


1Ticr ¢ 
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The number of rural fatal accidents (308) was one above the total for the previous year. 
The most significant increases were found in the number of collisions with other motor vehicles 
(30% gain) and in non-collision accidents which showed a 12.2 per cent. advance. 


ACCIDENTS DETAILED BY LOCATION :— 


More than half (56.3%) of the accidents reported during 1936 occurred in the incorporated 
cities of the Province. King’s Highway accidents made up the next largest share (24.2%) followed 
by those on county and township roads which comprised 9.4 and 4.5 per cent., respectively. 


In contrast with the increase in all accidents amounting to 6.9 per cent., mishaps on city 
streets showed a gain of 8.8 per cent. from the 1935 total, while the percentage advances on the 
King’s Highways and township roads were 6.8 per cent. and 5.7 per cent. 


Considerable variation from the above percentages was observed in the distribution of 
fatal accidents. Accidents on the King’s Highways — which accounted for 24.2 per cent. o 
the Ontario total — resulted in more than a third (33.7%) of the fatal mishaps, while city accidents» 
which made up 56.3 per cent. of all mishaps, accounted for only 27.9 per cent. of the fatal cases. 
The higher fatal rate of rural accidents is further indicated by the ‘county’ and ‘township’ road 
classifications which included 18.0 per cent. and 9.8 per cent. of the fatal accidents but only 
9.4 and 4.5 per cent. of all accidents. 


Fatal accidents on the township roads and in villages increased in number while those in 
the four remaining classifications decreased from the corresponding totals for 1955. 


PERSONS FATALLY INJURED:— 


During 1936 there were 546 persons fatally injured in Ontario as the result of motor vehicle 
accidents. Of this total, 235 (43.0%) resulted from the ‘collision with pedestrian’ type of accident; 
95 deaths (17.4% of total) were due to the ‘collision with other motor vehicle’ class of accident; 
and 12.2 per cent. were the result of non-collision accidents. Fatalities resulting from collisions 
with fixed objects and collisions with railroad trains made up 7.9 per cent. and 7.3 per cent. of 
the total. 


Children and elderly people were, proportionately, the greatest sufferers in pedestrian 
accidents. In the age group ‘0-4 years’ 88.5 per cent. of the children fatally injured were pedest- 
rians; in the age group ‘5-14 years’ 77.6 per cent. were pedestrians; and in the age class ‘65 years 
and over’ 67.5 per cent. were pedestrians. 


On the other hand, only 19.2 per cent. of the fatalities in age group ‘15 to 35 years’ resulted 
from the ‘collision with pedestrian’ type of accident. In the latter group, 22.1 per cent. received 
their injury in collisions between motor vehicles, 17.4 per cent. were the result of non-collision 
accidents, and 14.5 per cent. were the result of collisions with fixed objects. 


SEX AND AGE OF DRIVERS IN ACCIDENTS :— 


Of the 16,070 drivers in reported accidents during the year, 15,037 or 93.6 per cent. were 
male and 1,033 or 6.4 per cent. were female. Obviously, in the absence of several important 
factors, this ratio of 15 to 1 does not measure the relative driving dependability of the two sexes, 
since the mileage driven by women drivers generally is less than that of male operators. It 
is believed that the better experience suggested by the accident data is to an indeterminable 
extent the result of less exposure to the possibility of accident. 


Of the drivers of stated age, involved in motor vehicle accidents during 1936, mere than 


two-thirds (67.5%) were between 25 and 54 years of age, and 22.7 per cent. were between 18 
and 24 years of age. 


The percentages of drivers in the various age groups do not necessarily give indication of 
the driving ability of drivers in these groups since no data are available as to the differences in 
mileages driven at different ages, or the number of drivers registered in the various age groups. 

The 1986 statistics showed, however, that 1.6 per cent. of the drivers in accidents were 
under 18 years of age, and 2.1 per cent. were 65 years of age or over. This would appear to 
disprove the commonly held belief that the very young drivers and the elderly drivers are res- 
ponsible for or cause most of the motor vehicle accidents in Ontario. 


ACCIDENTS BY HOUR AND DAY OF OCCURENCE:— 


As might be expected, the number of accidents at different hours of the day shows a tendency 
io follow the fluctuations in the volume of vehicles, pedestrians and other traffic and the peaks 
correspond fairly closely to the hours when most people are going to and from work, school, 
meals or evening’s recreation. 

As was the case in previous years, the peak hour for motor vehicle accidents during 1936 
was between 5.00 and 6.00 p.m., with 8.6 per cent. of the total recorded during that hour. Thirty- 
seven per cent. of all accidents reported took place in the four hours, 5.00 to 9.00 p.m. 

More than half (52.6%) of the mishaps occurred during the eight-hour period 4.00 p.m. to 11.59 
p.m.; a third of the total happened during the eight hours 8.00 a.m. to 3.59 p.m.; and 14.1 per 
cent. took place during the early morning hours, between mid-night and eight o’clock. 

In contrast with the advance in all accidents amounting to 6.9 per cent., mishaps during 
the hours between mid-night and 8.30 a.m. showed a gain of 13.8 per cent. from the corresponding 
total for 1935; and those reported in the remaining two eight-hour periods, 8.00 a.m. to 3.59 
p.m. and 4.00 p.m. to 11.59 p.m. increased by 7.1 and 4.8 per cent. 


ve) 


MOTOR VEHICLES BRANCH, 1936 9] 


The peak hour for fatal accidents during the year was betw 


2 tween 7.00 and 8.00 p.m. and more 

than half (55.6%) of the mishaps of this nature took place within the eight-hour period, 4.00 
. . . . i - S i. t : : oe 

p.m. to 11.59 p.m. There was no change in this proportion from the corresponding percentage 

-Orre nding percentag 


for 1935. Fatal accidents during the two remaining eight-hour 


periods — 8.00 a.m. to 3.59 
p.m. and 12.00 a.m. to 7.59 a.m. — accounted for 28.1 per cent. and 16.3 per cent. of the total 
As was the case in previous years, more accidents occurred on Saturdays than 
on any other day of the week. One-fifth (20.5%) of the accidents happened on Saturdays. 13 
per cent. happened on Fridays and 13.3 per cent on Sundays. ‘The to’ nti 


e total for T 
1936 was higher than the totals for Friday and Sunday. The large number of 
for the day before Christmas, which for several years has shown a greater number o 


than any other single day, explains, in part, the large total shown for Th 


The greatest number of fatal accidents occurred on Saturdays — the tot 
than 72 per cent. above the average number reported for the remaining day: 
GENERAL: 

2 } QO: al 


Statistics covering various items of accident experience durin 336 
years for which data are available, are presented in the following tables:— 


NATURE OF ACCIDENTS REPORTED 
Nature of 


Accident :— 1931 1932 1933 1934 19 193 [Tota 
Gy 2 hee aa bie 525 461 372 476 501 «2.83 
Personal injury... 2. 6,191 6,182 5,965 6,763 (iP 803 40,2 


Property damage only.. Zo20 2,528 2,297 2,406 2,782 3,08 


‘eet ee 9,241 ol 8,634 9645 10,648 11,388 
*Denotes accidents in which persons suffered fatal and non-fatal injuries, but 


of persons killed and injured. ‘Property damage only’ accidents are those in 
to vehicles or other property is in excess of $50.00. 


ACCIDENTS CLASSIFIED ACCORDING TO TYPE OF COLLIS 


Type of SL ane feats Gee 
‘Collision: 1931 1932 1933 1934 1935 1936 | 
Collision with pedest- hic ae a” ee 
Teena pe , Ci) Sener eee 2,989 2,826 2,697 2,994 3,195 
Collision with other “at . ae ea mia 
AlstOIMODUNe 1. «cn > 3,829 3,000 3,243 3,104 4,115 44 
Collision with horse u 4. eat ae, 
drawn vehicle....... 238 247 193 201 213 20 
Collision with R. R. aie aa, 
PUT Sete ee earth ah 152 118 91 101 118 13 
Collision with street y wh hs a8 
PANN, eR Fiesald na, 218 229 176 175 20 
Collision with other ; i re 
WOMICLES Vor ae take joven te 10 18 9 14 Ld Li 
Collision with fixed 7 ane an aii 
OOICCL = A thawed ae. ee 455 596 653 i —, ie 
Collision with bicycle. . 448 596 660 823 1 Uz 
Collision with motor- ee a ara 74 
Pye lem eos See 187 190 177 159 ae 74-2 O08 
Non-collision accident. . 656 703 Ps ot 105 99 nOG 
Miscellaneous......... 59 93 od gill Ae 


Total . Voest. 9171 ~ 8,684 9,845 10,648 11,885 ae, fa 
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FATAL ACCIDENTS CLASSIFIED ACCORDING TO TYPE OF COLLISION 


Type of Per 

Collision :— 1931 1932 1933 1934 1935 1936 Total Cent. 
Collision with pedest- 

TIAtl ee eae itd tee & Zoz 226 170 2 lal 224 Zae LESt6 46.4 
Collision with other 

AlTOlMOoDilLes ya t Oe. we 67 60 50 76 65 82 400 14:1 
Collision with horse 

drawn vehicle....... 11 ve ‘ 6 9 & 47 Leet 
Collision with R. R. 

ELAINE Aes o.. ehcee ie 43 aD 25 26 33 66 189 Gar 
Collision with street car 1 iba s 8 10 9 54 129 
Collision with other 

ERM CICS anne foe... pene 1 1 2 1 es 5 2 
Collision with fixed 

SISSISSE: Nepey ee ee ere 35 34 D2, 47 63 4] 242 Sao 
Collision with bicycle. . 18 28 25 ol 35 30 167 Ho) 
Collision with motor- 

Cogs (SS eT es ee 10 1) 5 re ff 6 44 Ie 
Non-collision accident.. Fea 44 59 61 54 60 351 12 
Miscellaneous.....:... 5 6 3 1 sheen 6 21 a, 

Potala ee D20 A61 Die 476 501 501 2.800) » tLOOS0 


Type of Collision :— Per 
1932 1933 1934 1935 1936 Totals Gent. 
Collision with pedestrian....... 2,362 23255 2,506 2,0b8 2,887 12,6638 42.02 


Collision with other automobile.. 1,910 1,743 1,863 2,104 2,295 9915. 32290 
Collision with horse drawn 


Nf OLLUT OSU cc ates ae a 102 Pad 15 94 91 433 1.44 
Collision with R. R. train..:.... ay 46 45 57 60 265 .88 
ollisiom with street car: 44s... 206 161 165 185 184 901 2.99 
Collision with other vehicles. ... i 2 it 2 3 9 40a 
Collision with fixed object...... 220 Dan 261 330 366 1,409 4.67 
Collision with bicyle........... 497 Say 683 S81 967 3,560 TiS. 
Collision with motorcycle....... 144 eS: 121 129 tot 648 PA AS 
Non-collision accident.......... SV 49 Teal (es 58 308 PAO2 
WISSEL Ate OIG ete gee 15 4 1 2 6 28 .09 

pLOtaleinee . wise sc Be DOL 5,218 5,792 6,510 7,048 30,139 100.00 


*Urban accidents include those which occurred on city, town and village streets. 


URBAN FATAL ACCIDENTS CLASSIFIED ACCORDING TO TYPE OF COLLISION 


Type of Collision :— Per 
1932 1933 1934 1935 1936 Total. Cent. 
Collision with pedestrian. ...... Lod 95 129 116 131 608 65.8 
Collision with other automobile . 12 10 16 105) Ve 70 7.6 
Collision with horse drawn 
VEMICLGrs il A ce FOr i 1 4 meee 6 ah 
Collision with R. R. train...... 10 11 rt 12 8 48 ie 
Collision with street car........ 7 5 8 8 vi 35 ahs 
Collision with other vehicles. ... meee ee Lae ra Ae ns Ae 
Collision with fixed object...... 5 8 8 14 ic 42 4.5 
Collision with bicycles. ......-:. 10 ia 15 Ale 15 68 7.4 
Collision with motorcycle....... 5 1 4 3 5 16 LG 
Non-collision accident......... 3 wh i 5 5 24 Zao) 
Miscellaneous: 9. iL wcisucn le ke a 1 fee Aa bee 4 A 
SOL Ei ree ee eee a 193 150 194 194 193 924 100.0 
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RURAL* ACCIDENTS CLASSIFIED ACCORDING TO TYPE OF COLI (SIO! 
Type of Collision:— ae 
1932 1933 1934 1935 1936 Total nt, 
Collision with pedestrian....... 464 449 488 542 50 
Collision with other automobile . 1,645 1,500 1,904 2,011 ( f 
Collision with horse drawn is 
etRC Grune e, Wiehe Pir ushe) Sohne ts 2 145 122 126 
Collision with R. R.train...... 61 45 56 
Collision with street car.....,.. 23 i 10 jv 
Collision with other vehicles... . LZ a 13 9 
Collision with fixed object...... 376 421 445 546 
Collision with bicycle.......... 99 128 140 147 
Collision with motorcycle....... 46 54 3s 
Non-collision accident.......... 646 599 544 
irseellaneous?. 2... oc. ss cules os 78 83 89 
TUG ie ee ee 3,600 3,416 3,853 4.138 
*Accidents on the King’s Highways, county roads and township ro 
RURAL FATAL ACCIDENTS CLASSIFIED ACCORDING TO 1 
Type of Collision:— 
1932 1933 1934 
Collision with pedestrian....... 89 75 82 
Collision with other automobile . 48 40 O00 
Collision with horse drawn 
WH SIATC EM, eA eae, er 6 6 
Collision with R. Re train. ..... 2D 14 ) | 
Collision, with streetcar. -...... 4 o. - 
Collision with other vehicles. ... 1 1 ie 
Collision with fixed object...... 29 14 3g 4 
Collision with bicycle.......... 18 14 Li 
Collision with motorcycle....... 4 4 
Non-collision accident.......... Al bo 
DECCClamMeOUlsumme rain easier 3 eos 3 2 
TCE ae eee ee 268 222 8 
ALL ACCIDENTS DETAILED ACCORDING TO LOC 
Location :— 1932 1933 1934 193: n 
CORPSES 2a te GCE on RR te 5,009 = 4,757 196 
“| Monicaa eye fe Oy ean a oe cee 453 of 4 490 : 
WINE WSS en a a 109 ates 7 7 100 . 
eine SeMigt WAYS. a. hanes vi «2 7 a cat a 
CO OURINE 2 9002 U0 Eis (48 655 pe sages 
MiG vvilis Wi PalOACS a tans = ati onto 2 405 443 See 
AOt Al, ee eee eee ne ae 8,634 9,64: 

FATAL ACCIDENTS DETAILED ACCORDING TO LOCATION Per 
Location:— 1932 1933 1934 | 193 hh Ps nies 
eae, Ak Susi. te SS 135 105 148 pe 8.4 

a eree eee nm pe 29 9 
De WEIS ete tke ae ora pactninen ee 43 a 7 11 16 
NA VERS «eee pee ent ieee 15 i 149 (70) 169 3. 0 
Kane’s Highways: 2... 6..+-5-5< 150 ae 01 99 90 . 
irl Gels OAK St eo heew na ne Be - 49 28 r 
MS WHSHID TOAUS? : face ms ens + 32 BT a | 
» ee ee 5 Sees ae ) 100 
Total 461 372 176 01 a: bes 
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ROAD LOCATION AT WHICH ACCIDENTS OCCURRED 


Per 
Road Location:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Sireet. IntersectiOn.... .. .4-2u . s+ 3,085 3,017 2,856 3,133 3,638 3,095 19,322 32:90 
Between street intersections.... 2,442 2,237 2,173 2,475 Pa 4 Delos eeoeaL 25.84 
Riuralantersection. w....6 2655. 358 350 369 346 385 520 2,029 3.96 
Serateht LOA ae eee, ear ee 21032139" APO0S. 2728 2,318 2,000. GlotZOp eee ees 
Privatendrivewavircs.. 024+ es oe 2399250" 301 )V3lG 348 356 1,816 3.09 
nVCme ne crete ier on ee ns Sie 465° 527 £511 #£9588 659 599 3,349 ark) 
| OU OA dae acdsee a Ne ae eae a ee Zit 409) “373 “Ald 383 All 2,296 3.91 
R.R. crossing :— 
(a) Man on duty or gates.... Lia 4 5 9 12 6 50 .08 
(byEAutomatic signal. ....27.. ol 27 18 20 20 26 142 24 
lomuncuarded | 0 a. os 8 Gee 115 90 79 76 91 Nghe 563 . 96 
Bide cmeace tira Ki. ssa ae 115 82 46 58 79 101 A481 .82 
Wreeliy Ol GOCK «3 inka s ween oe Mo 3 1 4 201 
SOLAN Sweet Ae ee 9,241 9,171 8,684 9,645 10,648 11,388 58,727 100.00 
ROAD LOCATION AT WHICH FATAL ACCIDENTS OCCURRED 
Per 
Road Location:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Street dicersechiOn. .... 3250s 8k 67 @ 58 81 76 i 426 15202 
Between street intersections. ... 112 96 71 105 100 106 590 20.80 
Rural intersection cc... sakea. os 29 23 Le 19 19 24 lipae 4.62 
irae iteLOad eats s,s nnee Ni 159 188 £158 182 185 997.» 35416 
Privace Gtiveway, i. si. 4. oon 22 18 14 14 16 17 101 3.00 
Cty Cae eat kG ose ee Al 32 25 34 42 Of 21h 7.44 
Ea eee eee te 2" ae GER, OR aig 23 22 a2 24 28 156 D200 
R.R. crossing :— 
(a) Man on duty or gates.... 1 3 2 2 2 a 10 .O0 
(b)) Automatic signal... .. 0s: 7 11 5) 1 re 5 36 127 
CC )mUnetiardeds...-4) 202 a aa 35 il 18 23 25 22 144 5.08 
GLC CaP Ree, files, an gh en nal 9 3 2, vi 7 4 By ets 
Ontertvearmuock 402-86) ae: Mi 1 Z B07 
MO tale ne + -<. cen O45: S25) 40 wlalZ 16 501 501 2,836 100.00 


ALL ACCIDENTS CLASSIFIED ACCORDING TO LIGHT CONDITION PREVAILING 


Per 
Light Condition :— 1931 1932 1933 1934 1935 1936 Total Cent. 
Day lighter oc 5,239 5,210 4,992 5i24az 5,881 6,245 32,809 55.9 
TDS erateeare Wan eens eee 799 569 489 452 454 HOD 3,298 a6 
Dat kine eee oh ee 3,131 3,378 3,143 3,941 4,309 4.598 22,550 BS20 
INGtSt ate wi ret: 2. ree aes 14 10 10 4 10 70 , Manele 
WOtal eae et Oat Ob 8,634 9,645 10,648 11,388 DOs ae LOO 


FATAL ACCIDENTS,CLASSIFIED ACCORDING TO LIGHT CONDITION PREVAILING 


er 
Light Condition:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Dayviighte Be Ae 282 230 193 247 236 229 1,422 DUE 
DSK soe erry We ee ae 48 36 25 a2 23 22 186 6.6 
1B TN gi Oey oak he oe ae 194 190 154 197 242 250 L220 ASS 
Not ctated: so. .5 oe il meer: =: Pr, i? ? 1 ce 
otal. ae oe 525 461 ot2 476 501 501 2,836 100.0 
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ALL ACCIDENTS CLASSIFIED BY HOUR OF OCCURRENCE 


Hour of 
Occurrence :— 1931 1932 1933 1934 1935 1936 
Tome BL ORM oe 301 De 253 328 OT 
Ee Ee Ce 178 201 141 222 
Me rae AM oon ne con 136 177 (21 150 
St [oe BS! Cr 83 74 104 92 
Seems) SACRE Sc 2 A 67 76 71 74 
S Fa times 105: | ae re 54 62 61 6¢ 
SE Chel. 90 88 85 113 
Mes ALM ono 6 oe oss 129 124 126 175 
StG O ALM os oc ee 245 280 229 260 
eee OeA Me 234 262 253 218 
PORE OM IEAM eel Ss 379 350 345 324 
Sit OAs a 431 401 44] AAA 
(Bes 1S! 464 455 442 45 1 
i. Ce AOA SS 393 396 391 414 4’ 
9253 ne S10 | Ce a 452 460 412 ADd55 474, 
ERO Pee Ss 492 504 530 517 0 
To oe co oe ee 665 670 640 635 4 
ete OLPIM soo Aas ke 882 871 797 10! 160 
0 Oe i k | — 729 767 680 9 5 
PEEOm OPE MEP ok ees 672 TAZ 648 
Sees ORM Gs crys pis st 658 627 603 72 
FELL SEAM ti oes. 542 493 448 56 
Vo iced Ue oo) Oe 481 401 388 AS: 
PHStOn lo PIM oe hh ss 413 437 382 
INGUStaled 9 ee 2 ocr eos 71 30 43 4 
POs Hoe riences 9 241 9,171 8,634 
FATAL ACCIDENTS CLASSIFIED BY HOUR OF OCCURREN 
Hour of 
Occurrence :— 1931 1932 1933 1934 193 ¥936 as i 
| Pee e yA Ce ee 15 12 19 1§ 2E 21 
eto AM 10 8 7 13 
Pa yO eis, so Soe os Lt 10 Z 
OPO eae eN eM ie, da 4 3 3 
yee a Gs is 7 i! 5 
PICOMEOTAIMG fo! Ge, Sl os 5 7 2 C 
HeOME O ACM tea erce os 8 r 5 19 
FAP O SPASM. is 44s ass 8 6 2 a 
ePRBO RA Maes. ate). As 18 a fi 12 
OREO WO cA Me rice 5 13 0 7 11 
Oe La PACM toes ss 18 14 21 L’ l 
iy a Ss Ce Be a 23 Ee 16 4 
eetine eL UeeN a ees, 24 pighe 14 18 
Tie: AR Os | 0 an ei 20 iy; 21 18 
JAG ECS ik 24), ene ogee 19 16 19 J 
Spit Do oe, re oe 30 28 12 35 
ATER EMS Kaa ee 42 AS 21 ve 
Bata ROTPAMiey ok aw. 40 36 29 a2 oe 
Gre 7 PMs i cS 39 57 30 oo ine +: 
ate SEM eed es 5 3 43 44 32 oe = ; 
er a | eae en 42 A2 34 dO +0 
eee Me Me eo, os 32 Zo 19 ga = 
Oe LONE, sek Boss 375 30 19 18 ee é 
Di id DAS 0 OE ae 25 20 19 2k ao 
Notectated ss. 2.2.20. nd ee A he } 
RObAL Was eacs 525 461 372 476 ws ve 


96 REPORT OF 
ALL ACCIDENTS CLASSIFIED BY DAY OF OCCURRENCE 
Per 
Day of Occurrence:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Vitatde ed ave toe ees oe 1,247 1,185 1,214 oon iano 1,519 7,851 13.4 
RE OMGAN eet iesety in ole les 1,193 fat 1,202 1,354 1,425 1,473 7,818 i BSac) 
SIeSCAY ese ee 1,164 PZ 1161 1,239 1,380 1,426 1,042 12.9 
Wiennesday1 ces. ature. 1,220 1223 1,089 1,241 1,348 1,482 7,603 12.9 
Stitt Sula Neteeys acme ne 1,277 1,198 1,094 230 1,360 1,616 1 eCO isi 
CAVE ete: «tae 1,287 1,385 1,249 1,256 1,610 1,534 8,321 14:2 
SAC UIT Cay head aeons ee 1,852 1,837 1,625 1,989 Da Agee 2305 eulieele 20.1 
INGULIOLATCU asc os sae eats 1 eer i 2 3 ee Ao see 4 a 
PROtAlene oe as ee 9 241 9,171 8,634 9,645 10,648 11,388 58,727 100.0 
FATAL ACCIDENTS CLASSIFIED BY DAY OF OCCURRENCE 
; Per 
Day of Occurrence:— 1931 1932 1933 1934 1945 1936 Total Cent. 
SURGE RAS ae, ones ek ae ea 70 70 58 70 85 67 420 14.8 
NCD ENCLA Varese ie Sica d 76 62 Do 63 62 66 382 1335 
SNTESCLALY eas etc asc cto os 65 525) 48 63 82 59 370 13.0 
NWEUNESCaAVerk: «fo 8 aor 66 59 35 64 63 73 360 Ps. 
mS avicwed. So. ot Vo 60 Al 57 50 68 Sol 12.4 
LESS Ca Fk Gee a oe SAR ee 72 62 52 64 7, 56 363 1228 
SOIT AVewta tino sauce er 101 95 85 95 102 1 Be 590 20.8 
3 80) ) Ceres 525 461 372 476 501 501 2.83500, 100.0 
SEX OF DRIVERS INVOLVED IN ALL ACCIDENTS 
Per 
Sex of Drivers:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Widget ee A ee 1 OO 12 1S ae loin 2 ose 14,096 15,037 78,069 93.5 
ania loner eae. -. yn hes 115 876 822 859 1015 44,035 5,380 625 
Dotale eu.» 1185336 F1S,0600 FI2141 Ss CIss7e ly 15 16.070 oe 40 aRLOORG 
SEX OF DRIVERS INVOLVED IN FATAL ACCIDENTS 
Per 
Sex of Drivers:— 1931 1932 1933 1934 1935 1936 Total Cent. 
INE Cet Mea Re cute 588 495 394 537 5Do 566 3135 94.7 
emalewie s,s oehete. ; 26 31 26 oo 24 36 176 Deo 
Otals ae Ate ccc 614 526 420 570 579 602 3,oLl 100.0 
DRIVERS IN ALL ACCIDENTS DETAILED BY AGE GROUP 
Per 
Age of Drivers:— 1931 1932 1933 1934 1935 1936 Total Cent. 
der sey care).cae sob 273 224 V2 205 190 256 1,320 io 
bSrtae4eyeatc. oe ee 2,492 2,428 2,287 Pao e hh 3,346 3,562 16,992 Zan 
Cito 40 years... bin ae 4,103 4,495 4 644 5,789 6,548 7,239 32,818 45.3 
ANCOCDA sVEALS so wee 1,994 2,203 2,205 2,758 3,186 3,000, 2D, (ie 21.8 
MLO. G4. VeATs. 2. a. 5. 479 559 594 dod 831 962 4,156 Dee 
65 years and over.:... 163 170 205 260 288 326 1,412 19 
INO Stated Bila sueiats <a Sone 2,921 2,034 ATL T22 358 10,978 
Gta le eee sae b3,0386" "13,000" 12141) Wse73i) Tabi 16:070" 333554495 10040 
DRIVERS IN FATAL ACCIDENTS DETAILED BY AGE GROUP 
Per 
Age of Drivers:— 1931 1932 1933 1934 1935 1936 Total Cent. 
Pinder LS years: +7. 4 .t. 15 fi 4 is 8 9 50 ie 
Loo 24. yeatoy > ue 139 122 102 135 143 144 785 25.6 
Zo-t0 40 yeats. 2) 2. 3s 218 207 167 226 237 254 1,309 Lab 
AACTO D4 Years. os osc 108 91 78 Ot 125 138 661 21.6 
Hp MOso4 Vearcsar eho, 28 33 29 31 30 29 180 5.9 
65 years and oOver...... 12 11 11 13 15 19 S1 Peels} 
DiOtestatedens wave e 94 aD 29 a 21 9 245 
ABC 7 (ieee ee oe 614 526 420 570 579 602 3,611 ~100:00 


MOTOR VEHICLES BRANCH, 193 


Length of 
Experience :— 1931 1932 1933 3. 
Fess than 3 months... . 168 az 124 ae 
BrrOeOsMONtHS.... .:.. x 135 92 66 1 10 
6 to 12 months........ 65 59 47 43 
BRO Et Vcats) Dee... 1,696 2,196 1,887 2184 
©) years and over...... 6,955 1,205 7,583 9,6 2) 
INGE Stated. ........:6 4,317 Sion L 2,434 1,580 
Tota. we? «; 13,336 13,060 12,141 13.731 
OPERATING EXPERIENCE OF DRIVERS IN 
Length of 
Experience :— 1931 1932 1933 1934 
Less than 3 months.... 8 5 6 9 
Sorte © Months... ..... 3 3 ee 3 
Grtiesi 2tmonths, .....°... 8 3 2 2 
ieLO Mey ears o5. 0... 79 100 64 
movears and, Over... .... B22 284 262 351 
INGINSTALOG: tos ss. sss os 194 131. 86 125 
OCA Re ek. 614 526 of 420 i a | 0 
CONDITION OF DRIVERS IN 4 
Condition :— 1931 1932 1933 I 
TMIGORICAPEC Ss occ 5 vc ae 137 151 121 
RPhysicaldetect. e.cc 13 vat 38 
Hxireme fatigue...... ~ 49 106 98 
PS Siac Vell hae Ne See ee a ies? poe ioe 1884) I 
Meotalesk Mien. .« 3,596" 13,060 12,141 18 
CONDITION OF DRIVERS IN FA’ 
Condition :— 1931 1932 1933 =: 193+ 
Sai uas oleh tia a eee ee 13 10 12 
Physical defect. (2... . eee i 5 
Extreme fatigue....... 4 5 € 
BN Gea Re gee a) busta ars 597 510 399 
otal: cis 614 526 420 7 


TYPES OF VEHICLES 


INVOLVED IN ALi . 


Type of Vehicle:— 1931 1932 1933 __ 
Passnever Cant... 55... dap ter lO, 907 eI 10s 
Commercial vehicle... . 1,946 1,991 oe 
LESB VCE Nias A Pe cere 244 218 176 
Jee ES Ue a ae 101 104 15 
INEGOEOLOY. CLO. 28 cas ans 5 ahaa > 282 282 262 
secon erel Sein: Sener 42 42 69 
PRONG Se 2 Rua lads ats 15 6 14 
EVOtIStATCC. chi sc cles 25 SO 50 5 

AS) | ene eee 13,882 13,600 12,679 


14 ODA 
Lxtas 


OPERATING EXPERIENCE OF DRIVERS IN ALI 


FA 
1S 
seg 
5 
} 
52 


TYPES OF VEHICLES INVOLVED IN FATAI 


Type of Vehicle:— 1931 1932 — 1933 ’ 
Passe eet Cat. ot «a een 479 417 342 
Commercial vehicle... . 110 107 87 
aA CADE reek. ook aa 10 3 6 
Nps eee eM os 4 Maat 3 a 4 
AGL OTER CC eS reso x ue 12 1 i 
BURA et ok ad oh sig be alc ; yy 
Pa OE IT OUR orcas cake hn tes nike 2 ae — 
MDtSTALe cs co .< sn een 9 oe At: a 

_ 5 A55 


1934 


AJP OD 
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No. 32 


NUMBER OF PERSONS NON-FATALLY INJURED, 


Tot al 


All Ages 0-4 yrs. 5-14 yrs. 
1936 5-yr. Total 1936) 8 5-yiee Lotal 1936 5-yr. Total 
Per Per Per Per Per Per 
No. | cent.| No. | cent./No/| cent.| No.} cent. | No.} cent. | No.} cent. 
Collision with :— 

PeGesttiani wey eee ee ell 3307| 32.3/14764| 32.7/418] 83.9]/1877| 81.37)/1129) 67.37/5311| 70.4 
Other motor vehicle. .... 3501) 34.7115569|-34. 5) G1) 12538) 318]. 13.78) 212) 12765) 901) 1129 
Horse-drawn vehicle.....| 175) 1.7 Oey OF INT Ih a2 9 .39 a 30} 39 ee) 
Ra Retreat. mee: oe Jet) S32 M aah a oP 3 ms 8 .47| 29 A 
Sitectical iret sa 2.2 ok J43)> Ale OS6i) Sat et OA ANG) 43 3 -18i 26 a! 
@thervenicles sy 5-2 10 coal 58 Fos ame (erence il For aes ipsa ee se EE AY COE ald at 
J ENB:€2(6 0) 0) (2.6: we ere earn SOol SF eosol 972 Ok Wea Ad eee See ll ee ee Ge ey 
Bicycle mmm art. teh cine L411 0) 42a esi el s2 5) 122) 265) 15.81) 946) 1225 
IVIOLOLCY Cle smear etek TSBs 28) 3022), 2e0lee ol eee 1 .04 1 S06) gale ee 
INomecollisioites sa 6 8: TAQ) 8720) 3794) 8.4) Gly 12 36h 1s56r 230) Le 79a 60s aL 
Mascellaneous. 2. 2 o.5. 28 .3| 179 Alea? A 7 . 30 Ds Be A) 1 
Total........./10251/100.0/45188) 100 . 0/498) 100. 0/2307|100 . 00|1676 mage te 100.0 
NUMBER OF PERSONS FATALLY INJURED, 

Total All Ages 0-4 yrs. 5-14 yrs. 

1936 5-yr. Total |1936} 5-yr. Total 1986! 5-yr. Total. 
Per Per Per Per Per Per 
No.| cent.|No. |cent. | No.| cent./No. | cent.| No.| cent.|No. | cent. 
Collision with :— 

Redestr lative, we esis tc .s eee 235) 43.0)1071) 42.4) 23) 88.5) 121) 85.8! 38! 77.6) 217) 76.4 
Other motor vehicle........ 95| 17.4] 388} 15.4 iy Sahel (ai Sees Li 220) a rae 
Horse-drawn vehicle. Game Cer Wee items We eee a es oe Wes DEM TA ar ome lbs Pie ie 8 
SRP perl (iow tery Sere Pen eng Aa 231250 Oe oe eae 2 2) 4.1 al V4 
Streetyealy orn t ee eee TAT 26.6) fet QO) 2 Olek bed ls ee Ani ae ee dee Lie 0 ie Rett) 
Other*vehicles. -.. saxike ld. he 5) Bede eeell oats chal co el Cena all oo eee eee iI ae aloe a 
Hixeds@bject sina asp eee PS SO ere a, BLS ES fd We me veel Ph 9 ad ce Glyn 4a hee 0 AE dks: 
icy Clee neo acre noe 6 hae SOI Pe OleOle ORO see an eameed sate als omens A ey Ab ue 6 fh 
Motorcycle........ Sl elo AO PL eO) ce een Reena oes eee ere ae Sas eee 
INOnm-collistotiews sa. > o. see O7IZeZ oO iz DAT, Sl 5 vi, 2) 471)" 14) 49 
Miscellaneous. -° 30.2 a. yee Ti ele ole LZ. Ae a alee il BL Caeser a eee 
BLO Lel Lp etees 65 eeeeen 546/100 .0/2523/100.0} 26)100.0 elles 49/100.0} 284)100.0 


MOTOR VEHICLES BRANCH, 1936 


CLASSIFIED BY TYPE OF COLLISION AND 


15-35 yrs. 


1936| 5-yr. Total 
Per Per 
No.| cent. | No. | cent. 
548} 13.4} 23899) 13.99 
1659} 40.6} 7009) 40.87 
86 PSA Sool 2.00 
74 1.8 Zoo) 12 48 
fal Leet | 296) 1.78 
4 Al 16 .09 
494'— 12.1) 1916; 11.16 
603) 14.8] 2225) 12.97 
158 By ce) 761| 4.44 
374 9.2} 1816) 10.59 
14 3 107 .62 


4085} 100.0} 17151/100.00 


| 


AGE GROUP 
36-54 yrs. 55-64 
1936 5-yr. Total |1936 
“Per Per ; ieee 
No.| cent. |No. | cent. | No.} cent. | } 
559} 24.92/2240) 23.6) 234) 34.6] 992 
976) 44.22/4100} 43.2) 255) 37.7/1071]\ 
37| 1.68] 250 2.6) 20 3.0} 96) 
31} 1.40} 105 Et 6 .9| 27] 
42). 1.90} 224 2.4 10 ete 3| 
1 04) 19 oe ees, . |: 
218} 9.88) 885 9.3) 55 ty 228 
TSC" OS20 579 6.1} 44 5} 125] 
18 .99| 48 5 1 ny | 
195} 8.84/1002} 10.6) 51 7.6| 244! 
Tea 39 8) ox oh nee | 
eran. es cee 1S 
2207|100. 00/9491) 100.0) 676) 100.0/283 hig 


CLASSIFIED BY TYPE OF COLLISION AND AGE GROUP 


15-35 yrs. 36-54 yrs. 05-64 
1936 5-yr. Total |1936 5-yr. Total |1936 
Per Per Per Per Pe 
No.| cent. | No. | cent. | No.| cent. |No. | cent. | No.| cen 
33} 19.2 TOA eIGLOMESS ooetieG) o2e2| 21) 41. 
aveli Peae Al LOD LOS Ole 2! 2se9F 111 19.2) 13) 25. 
] 6 i Ga Cette eae ri 1.2 2 3. 
14 8.1 OO Iolo eer teo (61 LoJ2 2 5 
fi 4.1 23 2S 5 ar 20 ts ed a eee 
Cee ea oan 2 BO Se eet 2 Sees bmes é 
Zoi 45 116; 14.4; 10 7.5} 60) 10.4 1| .0| 
14 oh. Al 70 8.7 9 G73 6.4 1| ¢ 
7 Avil ou 4.6 1 wif 2 voles ae 
30) 17.4 fasts ese iG (270) = 71) 1258) 10), 19.0 
3 1.8 5 6 2 1.5 6 sy) 1 2.0 
172} 100.0 808} 100.0! 134] 100.0} 578} 100.0) 51) 10( 


100 REPORT OF No. (i 32 


CLASSIFICATION OF PERSONS FATALLY INJURED Per 
1932 1933 1934 1935 1936 Total Cent. 

TGCS Re wee enor ones eee eos 100 65 109 102 97 473 18.8 
PASSCTP CLO oe led ois sge lar ee 125 PAL 140 ee 156 vale 28.4 
Pedestrians. sa... chemacae ee 230 Meee) 215 227 244 1,091 43.2 
GHLLEDS Met ae. ee hae ke eee Fe A 8 fe 6 10 8 39 16 
TE VICLISC ORG tor. come ate ee 27 25 31 36 30 149 5.9 
Motorcycle drivers: -5. 19... 523 10 6 7 9 9 41 LG 
Motorcycle passengers......... 2 4 4 1 2 13 5 

(Ota eta eae ee 502 403 512 560 546 2,020 @lOO30 


CLASSIFICATION OF PERSONS NON-FATALLY INJURED Per 
1932 1933 1934 1935 1936 Total Cent. 


IDES US ae ene. ae ere eee Mea 1,546 1,423 1,630 17182 isto 8,196 LSet 
feaasen Celeron et ea es 3,041 2,027 3,208 3,492 3,000 - 16,201 SRL 
IPE Sm tegatls 25 ens ame Sime: baru c Zot 2,646 2,979 3,179 3,062 14,903 33.0 
Gers are hee ie eo etal Lika i 3 121 Tat 142 123 650 1.4 
IC VOUSC ORE in ik ee een thee Siz 649 822 1,021 1,106 4,170 OF2 
NWiotorey. cle dtiVeTSiassssc seo..4 ae 17 163 163 184 182 867 1.9 
Motorcycle passengers.......... A7 48 ee 39 30 201 fo 
MO Alee2 Gucites oie teal se o3 oe 8,231 TESUl 8,990 9,839 10,251 45,188 100.0 

CLASSIFICATION OF PERSONS FATALLY INJURED IN URBAN ACCIDENTS 

Per 

1932 1933 1934 1935 1936 Total Cent. 

MS Fes ASS Coe es one een oe ema ie 18 24 22 LS 106 10.9 
DPASSeI CES wee tine. . See ae 16 27 28 39 ot 147 Loe 
REGMe Stites, tay. Gr es a oa) ace ata 139 100 133 1M Ur 135 624 64.2 
eta i eee. os a azar heemstecte es i) 1 ean 4 1 vf ah 
IB 1G Chis t eure ere Ao ers oaks oe. 10 11 uss 1%, LS 68 eo 
Notoreyclevdrivers =. ji .ed-. 2 5 1 4 4 3 ky leaagh 
Mororcycle passengers. ........ 1 1 1 if A 4 
PLO PAL RE 5 secre: oe 199 158 205 204 207 973 100.0 


*Passengers in horse-drawn vehicles or in other vehicles not motor vehicles or bicycles. 
CLASSIFICATION OF PERSONS FATALLY INJURED IN RURAL ACCIDENTS 


Per 
1932 1933 1934 1935 1936 Total Cent. 
DDSI te MUR oes caer cn cares cee ee 13 AT 85 SO 82 367 Were (h 
| BESS Ger ce eo 8, ee ee ee 109 94 112 136 119 570 36.8 
PeGCCEEIaN S te brie. caret. hits usn Sn see 91 75 82 110 109 467 Stina! 
CEOS nee ee ee Bed etan i, tenes i. 6 6 6 7 on Pe | 
PIC VASSC GEO oh Ee: oti leona 17 14 16 19 15 81 GeZ 
Motorcycle driverse = 7... .. ans 5 Hs 3 5 6 24 Ee5 
Motorcycle passengers. .....'... 1 4 3 kee 1 8) a6 
OLA eM a ae in SA 303 245 307 356 339 L550 10050 
CLASSIFICATION OF PERSONS NON-FATALLY INJURED IN URBAN ACCIDENTS 
Per 
1932 1933 1934 1935 1936 Total Cent. 
TD SIMO S rear pa oe yee eta eT BYAD ole 590 632 688 2,993 11.4 
PASSES ELS yy ytd Cone ete ee 1,088 1,028 224 e270 1,413 6,023 Z2e9 
Pedestriatin «ews cra. oer eee LEVIS Dp PARTE 2522 2,687 2,907 12,696 48.4 
OUT ersnot A ee erence FAY eee A2 43 43 66 52 246 9 
BICViclisuctnedne Wore eres on 489 529 685 885 956 3,544 seo 
Notorcy cle drivers. 20. is sees i oe 130 110 135 136 135 626 2.4 
Motorcycle passengers......... B95) 28 Sail 25 18 oe eo 
OLAS ea ie: ele a oie 4,679 4,506 210 Dy AOL 6,169 26,265 100.0 
CLASSIFICATION OF PERSONS NON-FATALLY INJURED IN RURAL ACCIDENTS 
Per 
1932 1933 1934 1935 1936 Total Cent. 
MO TANOTS oe sy, ©, Orel ota Oee gate rete, 976 910 1,040 1,150 27 5,203 2t2o 
ASSEN OCLs ute Satie cs ghee ene 1,953 1,799 1,984 2 22D, 2 220 Seles 53.8 
Pecdestrianes @20 oe. wk me eee cree 412 391 457 492 455 2207 i ba ee 
CHAS Cink aa ne eee MR a lg 2 nee Hell 78 108 76 ral 404 DA 
ACCUSES: Gane Satie. ania Soe ee 83 120 137 136 150 626 jaa 
Motorcycle drivers... =... 2... 45 Ys) 48 4S 47 241 leo 
Motorcycle passengers.......... 12 20 6 14 12 64 3 
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